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AXiVERTISEMENT, 



T 



HE Editor of The Builder^s-Prki Book 
}>egs Leave to retiu'n his beft ApkDOwlad|^ 
tnents for an increafed partiality towards this 
Book ; lie has again ufed his beft Endeavour^ 
to make the Prices of the prefent Edition oot- 
re&.y -accm-ding to the Charges for Maney in 
the feveral Departments of Building. — Deab 
having continued pretty ftationary in Price, 
many Parts of the Carpenters Bufinefs have 
required no Variation, while the Mafons aad 
ibme others have experienced coniiderable lof 
creafe. 

N. B. The Publ^ker has great Pleafure in 
being able to fell this Edition cfthePric^ Book, 
at the jold Price of Half a Crown, in co^- 
quence of the Parliamentary Duties ou Paper 
keing reduced. 

March 1, 1804. 
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BRICKLAYERS WORK. 



JLIlGGING and throwingont ground 
is valued according to the quality of 
the foil, exclufive of removing the 
lame, zt per yard cubic ^ from 6d. to 

Carriage of rubbifti or ground, including 
loading, according to dijlancc^ per loc3i 
ox yard cubic ^ - as. 6d. to 

WELL DIGGING. 

At per foot in depth. 
Labour to digging and fteening wells, 
4 feet diameter in the. clear of brick 
wark, for any depth not exceeding 
40 feet - - r 
Ditto from 40 to 80 feet deep 
Ditto from 80 to 120 feet deep 
Labour to^digging* and fteening wells 
4 feet 6 inches diameter in the clear 
of brick work for any depth not ex- 
ceeding 4a feet - - . 
Ditto from 40 to 80 feet deep 
Ditto from Soto 120 feet deep * 

And Jo on, adding one Jbilling per foot 
for every additional 40 feet in depths 
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Bricklayers Prtces. V£\ 5. | J,^ 

The bricks to ht numbered and chaiged 
extw. 

BRICK-WORK. 

At per rod. 
New place briefc^work laid dry, or 

witl^put mortar, in cefs-pools 
Place* brick-woFk in party walls, &c. 
'^ Grey ftock brick- work laid dry, as in 

cefs-pools, &c- - - - - ^4*5 
Grey dock ditto, in party and external 

walls, 8^c. the external walls jointed 13 15 
CiiKular ditto . - • - 14 gj 

Grey ftock ditto, with a neat flufti 
}oint on both fides, and good front 
iportar, . and ijot to rife more than 
eleven inches and \ in four courfes, 
as for garden walls and fmall offices, 
&cv - • - I jl, 13s. to 14 
Ovjens apd coppers are worth per foot 
redticed - - - - 

N. B, Ovens and coppers are meafured 
as f olid fxrork^ deducing onfy the ajh- 
holes ;, and as tfiefe and other kinds of 
brick tvork are ojien taken in cubic feefy 
[01))ferve, Thai if any number of cubit 
feet is. multiplied by 8 and divided by 
9, the quotient will be the number of 
feet reduced to a brick and a half 
N,.Bi In thefe , prices the. bricks are 
fuppoffd (^ be near tbefpot, as difiant 
cannage willreguire a, larger price^ . 

Brick 
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Bricil«ytTt PrieUf d. 

Brick walling faced with the beft marie 
flocks, inftead of common grey 
ftocks, and laid ilemilh bond, is per 
footf ex^, for the facing - - 6 

Ditto withfecond marie (lockE - 3 

£xtri( cutting to a luigth - - 1 

Old fronts only of houfee, &c. pulled 
down and relMiiltj and faced with 
new grey flocks, per faot reductd lo 

Parapets taken down and rebuilt, and 

faced with new grey flocks - - 10 

Cfairnney (hafts pulled down and re- 
built, ufing the old bricks, and part 
new bricks - - - gd. to lO 

Chacc cut and patgctted, per foot Juptr. 3 

Salh frames bedded and pointed, each 6 

Large Venetian ditto - - 6 

Latg? Hk chimney moidds and.fetting, 

each .---.. 6 

Second fize ditto - _ - - 6 

Third iizc ditto _ - - - Q 

N. B. In all the al>ove weris puttittg up 
and ufe cf fcaffolding is included ^ the 
tleariitg eiti aad carrying away ibe 
rubbijh tube paid for extra. 
Note alfo, that if pulling dewn and cUan- 
ing the eld bricks is tbarged by the 
day, and the grey fiocks for the face 
are found by the bricklayer, and laid 
FUmiJli bend (as tkey generally are J; 

A2 thtt 
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then the outfide facing mujl be taken 
^ cf. a bricky and 'Worth per foot 
reduced - - - 

The remaining thicknefs will be the whole 
tbickfiefs of the wallj abating the 4. of 
a brick for the facing, and muft be 
. valued ^s labour and mortar only. • 

l«aboui;,and mortar only to brick-work, 
- including fcafFolding, is, per rody 

from 3I. 5s. to 

Four-inch Brick-work in tarras, extra 
per foot fupery on the face ' - - 

Nine-inch ditto - -- - - 

Old brick-work of houfes, &c. to be 
meafmed as it {lands, to pull down 

, aad to ufe the old bricks on the fpot, 
is worth ^^r rorf, from 2I. 10s. to 

Qeaphg and . carrying away the rubUJIi 

[xiotbepdidfore^tra. 

infdtling the price of party walls, where 

'^ one party obliges the other to build, 
the fallowing is agreeable to All of 
: Barliament^ 

foick-work in party walls, per rod - 

Allow for the old brick-work, per rod 

But Jince the great advance on brick- 
work, the ufuahpric< forfimilar work 
: is ahocp^'s allowed. 

' . I 

* See Taylor's pocket Edition of the Building Adt, wUh , 
plates, page 31 • 
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Brickb^tn Prk». 

The value of a rod of reduced Brick- work, from 
the i part of a penoy to t8d. per foot, and alio 
the price of a foot from 2S. lod. per rod to 20L 
per rod.. 



■ 


Per Ft. 


Per Rod 


Per Ft. 


Per Rod 1 


Per Ft. 


Per Rod 


od. $ 


2 10 


6d. 




6 16 





i2d. 


13 12 




f- 


5 B 




1 


7 ^ 


8 


i 


13 17 8 




2 


a li 4 




7 7 


4 


i 


»4 3 4 




i 


17 




1 


'7 *3 





i 


24 9 


- 


td. 


1 2 8 


7d. 




7 i8- 

5 4 


8 


13d. 


14 14 8 




■ 1 


284 




i 


4 


1 


15 4 




1 1 


t 14 d 






8 10 





15 6 




i 


1 19 8 




8 15 


8 


i 


15 " B 




2d. 


254 


84. 




9 1 


4 


i4d. ■ 


^5 17 ^ 




i 


2 11 






9 7 





1 


j6 3 




i 


2 16 8 




1 ■ 


9 ^2 


8 


1 


t6 8 8 




i 


324 




■ 


9 18 


4 


i 


26 24 ^ 




3J. 


380 


9d. 




10 4 





»Sd. 


17 




4 


3 »3 8 




i 


10 9 


8 


i 


17 5 8 




IL 

^ 


3 19-4 




i 


10 15 


4 


f 


17 22 ^ 




1 


450 




i 


11 1 





* 


27 17 




4d. 


4 10 8 


lod 


• 


It 6 


8 


i6d. 


18 2 8 




i 


-4 16 4 




I 
4 


11 12 


4 


-i 


28 8 4 




1 

z 


520 




i 

1 


11 i3 





I 


a8 14 


1 


i 


5 7 8 




12 3 


8 


i 


18 19 8 




5d' 


5 *3 4 


ltd 


• 


12 9 


4 


ii&. 


»9 5 4 




'i '■ 


5 19. 




i 


12 15 





i 


19 12 c 




■i ■ 


648 




1 


13 


8 


I 

z 


29 26 8 


- 


1 . 


6 10 4 




1 


13 6 


4 


1 


20 2 / 


t 








i8d. 


20 8 c 



RUBBED 



Tfi« BUIll^ER'^ PHICS-BOOK, 



BrUklaj^ers Prias, P 

RUBBED AND GAUGED WORK 
LAID IN MORTAR^ 

^ per foot running. 

Red returns, one courfe a.ftretchcr, 

the other a header and clofer • 
Common footlace - • . - 
Groins done with red or grey flocks - 
Beaded and quirked quoins - ^ | 
Outfide fplays - - - 
Infide ditto - - - . - 
Gauged brick work, per foot fuperfitial 

RUBBED AKD GAUGED WORK 
SET IN PUTTY. 

At per foot fuperfcial. 

Strait or circular arclies, or facia, Tet irl 
putty - - - 25. 2d. to 
Labour to gauged arches, &c. is. to 
Elliptical arches, fet in putty, 2S. 6d. to 
I>bour to ditto - - is. 2d^to 
Tufcan cornice, and all ftrait mould- 
ings fet in putty - «p. - 
Labour to ditto - - is. 4d. to 
In brick dentel cornices, add for the 

dentel , per foot running 
Bodies of femicircular niches, per foot 

fuperficial - - . - 
Heads of ditto 

Old gauged arches taken out, cleaned, 
and rcfct, per foot fuperfidal 
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N. B. AU gauged werk is meaJUredmih 
Mdp'aid/gr_fir/i m commm brickwork. 



DRAIltS. 

j6 per foot nmning. 
Eighteen iticb dnun, with 9 inch fides, 

6 courfe higb> 4 indi arch» and paved 

bottom 

Fourteen inch ditto, g inch fides, 4 

courfe high, arched and paved 
Nine inch ditto, 4 inch fides, 3 courfe 

hiMi, arched and paved 
Two leet barrel" drain, with 9 inch brick 

work alt round . - - - 
Eighteen inch ditto, ditto 
FcmrOeen inch ditto, ditto 
Foot ditto, ditto - - - - 
Dittos with 4 inch brick work all 

round - - - - . 

N- B. Digging to be charged extra. 

LABOUR: AHD MORTAR TO DRAINS. 

At perfect- running. 
Eighteen inch dr^, with 9 inch fides 

e courfe high, 4 inch arch, and paved 

bottom 
Fourteen inch ditto, 9 inch fides, 4 

courfe high, arched and paved 
Nise indi dittp, 4 inch fides, 3 courfe 

lug^} arched and paved - - 
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Two feet barrci dizain, with 9 inch 
brick work all round ... 
Eighteen inch ditto^ ditto 
Fourteen inch ditto, ditto 
Foot ditto, ditto - - . . 
Ditto ditto, with 4 inch brick work -*, 
N. B. Digging to be charged extra. 

^COPINCS. 

Two courfe of plain tiles, under a brick 
on edgQ, including the brick on edge, 
per foot running - - - 

Plain tile creafing, with a. courfe of tiles 

New foot tile coping, per foot fuperficial 

Mew ten inch tile, ditto - 

BRICK-NOGGING. 

At per yard. 

Dotie wUh place brick, and laid fiat * 

IKtto lafd on edge 

Done with grey Itocks, and laid flat ^ • 

Ditto laid on edge 

Labour tp flat brick nogging 

Ditto laid on edge - - . 

N. B. ^he quarters to be meafured in. 

PAVING. 

At per yard. 

Uaid flat in mortar, with grey (locksj 

25. 2d. to 
Ditto on edge - - 3s. to ^ 
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Ditto 



Bficklajen Pricii, 

Ditto laid flat and dry - Uv lod. to 
Dit^o laid on edge and dry> 2S. 8d. to 
Ditto, with paving bricks, laid flat in 

mortar - - - - 
£)itco on edge - - - • 
Ditto labour and mortar only, laid fiat 
Ditto on edge - , - 
Marie ftpck clinkers^ dry .on edge, 

3s. 8d. to 
Ditto in mprtar - - 4$. to 

Ditto laid fiat, dry - as. sd. to 

Ditto in mortar ^ - as. gd. to 
ly^itto with Dutch clinkers, fand In- 
cluded - - - 5s. to 
Labour to ditto - - gd. to 
Labour to dry fiat brick paving 
Ditto in mortar - - - - 
Lrabpur to dry edge brick paving 
Ditto in mortar - ^ - . .- 
N. B.:lt requires 3^ bricks^ laidjlat^ 
. 48 bricks^ on eige^ 72 paving bricks 
en edge^ &ni,ri^ Dutch clinkers ^ t^ 
r lay a ydrd. 

New foot tile paving in mottac^ per 
foot fvkperjicial - - - .• 
Old ditto relaid - - 
New tea inch tile paving in mortar 
Old ditto relaid - - - - 
N. B. If any new tiles are ufed in the 
articles of ohi^ to be numbered and 
eharged. 
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Bricklayifs Pfkei, • • /'J s^ 

Preparing andie^llHg thegrotmAfo be 

-" <katged by the day. i 

When ovens are paved with oy^n foot- 
ttks, the tiles ntuft be numbered and 
charged fer tik - - - - - , - 

And if the tops are rubbed fmooth*and 
gauged, they muft be allowed extra 
per foot fiiperficial. - - - 
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POINTING. 

Atferfootfuperficial * ■■ 

Tuck joiiit pointing to nfiw worfc,' ] * * 

46. to* 
Bitto ito old work, including fcafFold- 

ihg and mending - ^d. to 

Flak joint pointing, inctuding ditto, 

' ■ according to the difficulty tT3 get at it - 

; ^ iS. I to 

N^B, If coloured^ add per foot fUper- 

fiddly rakim and dubbing included: 
Colouirinp ana drawing to old work 

Including fcaffolding and iriehding 



GAtL^r-^mhE^ sit:' 

Cdmthon 'white, per foot 

Blia,e and white ditto - - - 

Old galley tiles taken down, f^uared, 

and refet - - - - 
Nil B. ^ Preparing the chimney to be 

charged by the ai^. 



■■ i 



"f • ^ « .fy. 



' 



f 



• 

4 \ 



5 



£ 

6 

> 

4 



TAR- 



TiB£*BUtLI>£ft.S PRICE JIQOK^ 



II 



BricUcjfen FfkH, 



TARRASSING. 



Rendering with tanas, perv^ 
One courts of plam tUe^, ^t in tarras, 
.9nd rendered over with tarras> per 
foffi fupmrfiaal - . • - 
P&in tiles bedded in tarr^s 
Ten-inch tiles ditto - - . • 

Foot.tiles ditto ... - 
Four-inch Briek work in tarras extra> 
Nine-inch ditto - - - . 
White galley-tiles fet in ditto • 
Claying of vaults 6 inches thick» per 
yati • - 2S. 3d. to 

PLAIN TILING. 

At per fquare. 

New plain tiling on fir laths to a 7 inch 
gauge . - . . . 

Ditto with heart of oak laths - 

Ditto labour only - - 5s. to 

Plain tiling, ripped^ new lathed, and 
tiled, all old tiles - - - 

Ditto mixed with new tiles, (allowing 
100 new tiles to be ufed every fquare) 

Ditto with heart of oak laths and four- 
penny nails 

N* a. If tie ridge tiles arefaftened with 
painted T nails each , - 

Hip books each - . . . 
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BrkUajftrs l^rt^eu 
PAN-TILING. 

Atperfquare. 

Ripped, new lathed, and tiled with all 

old tiles, laid dry - ys. to 

Ditto bedded in lime and hair, and 

pointed outfide - - - - 
New pan-tiling laid dry, including hips, 

and ridges in mortar - 
New pan-tiling, bedded and pointed 

Outfide, with lime and hair - 
Ditto bedded and pointed inCde -/ 
Ditto bedded and pointed infide and 

outfide - - - - - 
Pointing the pan-tiling on the outfide 
Ditto infide only - - . - 
GUzed pan-tiling laid dry, including 

hips and ridges in mortar 
N.Pi If any new tiles are ufei in the 

articles of old pan-tilingy they muft ie 

ftttmbered and charged. 
Beam filling, per foot running - 
Plifterrng the verge - - 

Rough or Welch cornice - 

BRICKLAYERS DAY PRICES. 

Bricklayer, per daj'^, from Lady-day to 

Lord Mayor's day - - . 

Labourer, ditto - - - , - 

BricWayer, from Lord-Mayor's day to 

Lady-day, per day u >v . 
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BriMajtn Pn'ttl, 4. 

JLabourer, ditto _ - - - 9 

Bricklayer, per hour _ - ■ - 5 

Labourer, ditto - • - , - 3 
Lime, when cfaaiged per hundred. 

Sandperload - ~ '-. - 6 

A bag or balket of clear lime - -. 9 

Ditto of fand - - - - a 

Mortar, fer load 1 6s. . - ptr hod y 
. Lime and hair, . \ per had 

Orpargctting, J per hod - - to 
Foinfing mortar either blue or white, 

per load _t\. xzs. - period 2 
Ta.Trz.5 per load ^\. I OS. . - per hod 

Windfor loam, per bvjhd - - 6 

Befl. marlc (locks, per hundred - 6 

Second bcft ----- g 

Grey flocks - - . , - , - g 

Place bricks ----- ^ 

Paving bricks - - - _ -q 

Kiln bricks ----- 5 

Windfor bricks, or 6re bricks - - ;g 

Rubbers, red or grey - - . 5 

Dutch clinkers - - - . g 

Plain tiles 

Pan-tiles r - - - - 

Pan-tiIes,underonehundred,Mciid^to a 

Ridge tileSi each - - . - ^ 

Glazed pan-tiles ... - » 

Ten inth tiles - . - - gX 

J^^oot lilea - - - - - g' 
Five 
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Bricklayers FriHef* 



^^ 



to 



Five bole finks - ' - 

"Oven foot tiles - ^ * " , " 
' Common white galley tiles - ^ - 
Blu* and white* ditto, common patterns 
■Mi nails from the 2 penny to the 20 
pimj in. be tharged by their name, 
fvefcere io the hundred j ns fid. nails 
: zd.per hundred. 
Sit^le fir laths per hmdle 
Ditto aivd nails - - - - 
Double fir laths • ' - 
Rent heart of oak laths - - * 
Double heart of oak laths 5s, 

Ten feet pan-tile laths, per bundle 
Twelve feet pan-tile ditto 
Hair, per bujliel - - 
Tile-pins, per ditto 
Hip-books> each - - - 
Hip-nails, each . - - 
Sugar-pots, each - - - 
Large fize chimney moulds, each 
Second fize chimney moulds, ec^ch 
Small fize 

Bracket pots - . ^ 

Hovel and Arm . . - 
Plain Hovel - - . - 

JrtainArm - - - - 
C^s each . - - - 
Tile heads, per hajket 
A new white balket 
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Comtpgn dittja . - - ^ - 
Cbyi -per ioad i. ' - 
Rubbifh carted away, per Jingle load - 
Ditto per load and ^h£iiwHb x Horfes 
pitto per double load , - - - 
Soil emptying and carrying away, /«r ton 
N. B. il ton of foil cmtmns 1 8 cubic 

feet \ and therefore if the number of 
. cubic feet in any bog-hole is divided by 
^ liy the quciient will be the number of 

tifnjy but if there is ever fo fmail a 
^ rfmaindeTy and that is taken away^ it 
' is always allowed as a ton. 
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CARPENTERS and JOINEkS PRICES, 

r 

FOR MEASURED . WORK. 

■ OAK. • . U-.|^-i^ 

J; per foot Cute. 

Oak without labour - - - 
Ditto^ and labour, in bond, plates, &c. 
Ditto; a^d framed - ■ - - 

i>ittOi wrought and framed "\^ " 
Dittoi wybught, framed, and rebated 
Dit|o, proper door cafes • - , -. 
Oak 9 feet long and lo inches fquare 
(being an extra fcantling), wathout 

kbour - - " ' 
Ditto, and framed , - -. " 
Oak 9 feet long and la mchcs Iquare, 

without labour - - - " ^ 

Ditto, and framed - - 

Old oak found and good - 
Ditto, in extra fcantlings 

OAK-TLANK. ' 

At per foot Superficial 

I inch rough - - 

Ditto, labour and nails - 

Ditto, and edges (liot 

Ditto, and framed - - - , 

Ditto, wrov^ht one fide, and tramed | 
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i^inch rough - . . - 
Ditto, labour and nails - . - 
-^^Ditto, and etiges {hot 
— — Ditto, and framed, - 

Ditto, wrought one fide, and framed 
2, inch rough .... 

Di(to> labour and nails - 
——Ditto, and edges (hoc 

Ditto, and framed - - 

Ditto, wrought one fide, and framed i 4 

i^ inch rough - - . - - if 

Ditto, labour and nails - . . i »£ 

— .11 1. Ditto, and edges fhot - - ' 3{ 

■ .11 Ditto, and framed - - j i 41 

DittOK wrought one fide, and framed 1 6| 

3 inch rough - - ' - - * 3 

Ditto, lalxinr and nails - - - 15 

— —-Ditto, and edges fliot . - 16 

Ditto, and framed - • 

Ditto, wrought one fide, andframed 

2j inch rough .... i Si 

Ditto, labour and nails - - - ■ 7i 

Ditto, and edges ihoc - - 1 &f 

Ditto and framed - • 1 lof 

Ditto, wrought one fide, and framed 2 f 

4 inch elm planed both fides and framed 
to kitchin table . - - - 
j^-inch ditto ... - 
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; Caffemeri and Jok^s PricH. 

FIR. 

'At per foot cube. 

Fifi no labour - . - -. 

Ditto in bond, lintels, plates> &c. 
labour and nails included 

Ditto, and framed . - - 

Ditto, wrought and framed 

Ditto, wrought, framed and rebated - 

Ditto, wrought, framed, rebated, and 
beaded 

Ditto, framed and moulded 

i^. B. The above prices are calculated 
<!/ il. IDS. per had, prime coji for 
rough fr: for every 5s. advance upon 
al. 1 os# add id. 5- per foot cube^ and 
in that proportion. See the following 
tables. 
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ROOFING, LABOUR AND NAILS ONLY. 

At perfquare. 
Shed roofing - _ -, . s 

Ditto with purJines . _ _ 

Ditto with ftruts - - - - 6 

Span roofing - - - -^ 

Curb roofing . - - 
Hip and' valley roofing - _. - 
Span roofing with purlincs and collar 

beams ----- Q 

Span roofing with framed principals, 

king-poK, ftruts, and braces 

NAKED FLOORING, ' J-ABOUR AND 
NAILS ONLY. 

At per fquare, 

Ceiling floors framed into binders - 6 

Single framed floors trimmed to 

chimneys and fiairs - - . Q 

Ditto trimmed to party-wails, chim- 
neys, and ftairs - - - - 

Ditto with one girder and joift framed 
' in ditto - - - 

Ditto with two girders, cafed and 

tail'd bays . . _ _ $ 

Framed floors with girders, binding 
bridging and cieling joift: 

Ground joifts on flecpers - - - Q 
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QUARTER PARTITIONS, tABOUR AND 

NAILS ONtY. 

At per fquare fuperficiaU 

Common 4 inch partitions - - 

Ditto circular on plan - 

Ditto 5 inch - - - -. - 

Ditto circular plan - - - • 

Ditto 6 inch - - 

Trufled partitions^ with king pod and 
braces - - - - - 

Ditto, with queen pofts and entertice 

N. B. Where any of the afdref aid labour 
and nails to roofs j floor s^ ~ or quarter 
partitions are in oak, add^ne fourth ta 
thefe prices. 

N . B. The cube quantity of timber in every 
cafe to be afcertained, and charged as 
Jir, no labour y fee page 1 9, 

TRUSSED GIRDERS. 

Oak trufs finches fquare, per foot run. 
Labour finking grove and fitting trufs 
King's^ each - - 
Queen*s, including wedges 
labour letting fcrcw-bolts and plates 

into girders - - - - 
Girders fawed, reverfed, and bolted, 

per foot running • - . 

Furrings to under fide of girders, per 

foot fuperficial - - - - 
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BATTENING. 
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CarpenUn ami Jomen Frka. C* ^*\ ^' 

BATfENlMO. ' 



At pcrfqiMre. 

^ inch deal - - ^ • - 

1 inch . - • . - 

1:1^ inch - - - 

i| inch - • • - 

s inch ------ 

2^ inch - - - - 

3 inch - . . . - 

GUTTERING. 

At ptr foot fuperficial. 

Inch yellow deal gutter and bearers 
Whole deal gutter and bearers - 
Inch rough trough - - - - 
Ditto wrought - - - 

W hole deal wrough t trough pitched • 
Ditto fillet gutter pitched ^ - 
D i tto arris gut ter pi tched 

WATER TRUNKS. 

At per foot Tunning. 

Inch deal 4^ inch water-trunk, pitched 
and fixed complete ... 
Whole deal ditto - - • - 
Inch deal 5 inch ditto . . - 
Whole deal ditto . - • - 
Si^ inch ditto - - *; 
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DRAIN 
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» 

DRAIN COVEI^IHQ. i , 

; At per foot fuperficial. , 

Roiigh whole deal covering - - -. 

Rough. 1 1 inch deal - - - 

Rough 2 inch ditto - - , 

Rough 2 inch arid \ ditto . - . - 
Rough' 3 inch ditto 

r 

' CENJBRIN.G, 

Common centering to sdixAt^iperfquare 

Centering to groins 

Ditto to trimmers and bridgeways, per 

foatfuper. - - . - 
Centering to apertures, fuch as gauged 

archeSj &c. per piece - 6d. to 

SOUND BOARDING. 

'■ ' 4^ p^r fquare fuperficial. 
Slit deal with fillets included - 
! Three quarter ditto 
Inch 'deal ditto - - - . 
N. B. Saw dujiy if any ufed^ to be 
charged exclujive of the above. 

BRACKJETING AND, CRADLEING. 

At per foot fuperficial 

1^ inch deal cradleing to entablature 
over columns - - - - 
2 inch ditto - - 

Circular ibffits - - • . 
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THE GUILDERS PRICE BOOK. 
Onftmtn mdjamtn Pritet 

Ditto to waggon-head ceilings - - ' 8 
Bracketii^to cornices - - - 6 

Circular ditto . - - - 
Bracketing to coves - - 
Ditto in groins - . . . 
Inch and naif deal fpherical bracketii^ 
in domes, fpandrils, heads of niches, 
&c 

BOARDING FOR SLATIKG. 

At per ffuarefuperficiaL 
Rough ^ inch yellow deal boarding - 
Ditto edges (hot - - - - 
Ditto and fpringed ... 

Rough inch boardu^ - - - 18 
Ditto edges ihot - - - - 19 
Ditto and fpringed _ . . 

N. B. Covering en roofs for jyxttsjhovli 
be btarty yellffw Jiuff, free from fap. 

WEATHER BOARDING. 

Atpcrfquarefuperficial. 
Rough feather edge work with boards 
Ditto edges chaniphered . . - 
Planed ditto .... 

Rough ditto with battens - - 17 
Ditto edges champjiered - - - ig 
Planed ditto - - - - .4 

Labourandnailstoold weather boardbg 5 

D 
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CMrfmters and Jmmr$ Prleeu £, 

ROUGH BOAltDING UNDER LEAP,, 

At ptr fjuare fuperJiciaU 

Inch yellow deal, edges fhot 

Inch an^ quarter ditto - - - 

Inch and half ditto - - . 1 ii 



FLOORS. 

At per fquare fupcrficiah 

Rough inch deal White, edges fhot - 
Ditto yellow - - - - 

Inch white wrought floor, folding 
Ditto yellow - - . . . . 

Ditto ftrait joint - - -^ 

Rough whole deal white edges (hot * 
Ditto yellow 

Whble deal white wrought folding - 
Dictb ftrait joint common naiied^ 
Ditto yellow folding 
Ditto common ftrait joint 
Ditto plowed and tongued headings- 
edge nailed - . - 
Ditto fecond beft - 
Ditto doweled - • . . 
Ditto clean - - .- - ^ 
Rough 1^ inch white, edges fhot 
Ditto yellow . • . - 

ij iiK:h deal white wrought, folding 
Ditto yellow . . • . 
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Cftrfenters and Jointn Frius* 

t 

N#B. If any of the above floors' art laid 
with plowed and tongued joints^ and 
headingSy add per fquare 

" "^BATTBN FLOORS. 

At per fquare fupcrjicial. 

1^ inch ;common yellow, ftrait joint, 

batten' floor - - - i 

Dittc^ Iplayed headings - - - 
Ditto, plowed and longucd headings, . 

edge nailed - - - - 

D^Q,.. doweled - - - . - 
i|ifo^h good batten floor, with plowed 

aod iqngucd headings, edge nailed 
Diliov vdowelcd - • - ^ 
i:|'inch fecond batten floor, with plowed 

^d tongued headings^ edge naikd 
Ditto, doweled - - - - 
j^;tach clean dittos - . - 
i^ inbb mght ttainfcot dowclted floors , 

, . SU los. to. 

1 1 inch ditto - - 9I. lofli, to 

l>iX^ Otdjloon relaid mipjt be charged 
. hjf the time and quantity of materials 
•1 confumed. 
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A TABLE 
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A TABLE to (hew how many, lo or 12 feet 
deals will iinifh a fquare of flooring at fix 
different gauges. 
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Inch 
Gauge< 



10 Feet 
Boards. 




[ Superfici4 . 
Feet & Jijcli. 

wanting.^ 
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THE builder's *RlCE-BOOK. 

* ■ • 

Carpenters and Joiners Prices, 

SLJT DEAL. ^ 

At per foot fttfe rficiaU Lalour and Nads included. 

Slit deal, rough ^ . . 

Ditto and edges (hot 
Ditto and kdged or battened - 
Ditto and plowed and tongued 
Planed end f.dc - - - - 
Ditto rebated, or grooved and beaded, 

and plugged to walls - 
Ditto and ledged or battened - 
Ditto and cut circular - - -: 
Slit ^cal cover and bearers - ^ 
Ditto bent to foffits - .- 
Planed two fides - - - . 
Ditto cut circular - • - 

Ditto and ledged - - - - 
Ditto and rebated, or grooved and 

beaded - - - 
Dittp ditto and ledged - - - 
Dittio and Tcbatcd - - -^ 

THREE QUARTER DEAL. 
At perfoot/upirjicia!. Labour and Nails included. 

Three quarter deal, rough 

Ditto and edges (hot . - - 

Ditto ledged or battened - - - 

Ditto plowed and tongued 

Ditto cover board and bearers 

Planed on one fide - - - - 

Ditto and rebated - ^ - - 
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Ditto 



^ rnt muihiy^R's price book. 

Ditto and rebated and beaded - 
Ditto ledgcd - * - - 

Pitto as linings, wrought,' rebated and. 

beaded --.'-• 
Ditto, covers and bearers to chininey . 

caps - - * . . -r 

^Toru^ plinth - - . <■ 

'^PMned both Jidcs - , - -. • ^ . , 

pitto rebated or grooved - . . •, 

"^itto and ledged - • -^ . "^ 

►itto dove-tailed drawers - .-» - - 

Pttto fcolloped or cut circular r 



INCH DEAL. 
'jB fer fo^i fmptfficiaL, Labour and Nails ixeludei* 

if)ch deal, ratt^;fr - 

Ditto and edges (hot 

©ittq and bearers to cornice - - 

IKittQ ledged or battened ^ 

I>itto plowed, and tongued, or rebated 

S^aned on miefidt - - - - 

D^ttQ plowed and tongued 

Dittp rebated and beaded - . - 

Dittq ai>d framed - - 

Torus plinth - - - - 

I)ittQ raking fcribed to fteps 

Planed on bothjides - - - 

Ditto and framed - - - • 

DittQ and dove-tailed drawers - 

Dittoj and. rebated, beaded and ledged 

Ditto cut circular - - 
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WHOLE 



CarPenUrs and Jgiiien Brkeu 

"WHOLB OR INCH AKP j: DEAL. 
M perfiotJSuperficlal, Labonr andNaih iiuludsd. 

Whole deal, rough 

Ditto edges (hot - - - . - 

Ditto and bearers . - - - 

9ldn(4 ^* mtjidz - - - - 

Bittojand beaded - - * - 

Ditto I anid" plowed and tongucd -^ 

Ditto ireliated and beaded - ' - 

©it to jdoiible rebated and beaded *- 

Ditto] cult circuhir or fcolloped 

Biljtp tfebated, beaded and ledged 

Ditto anq bearers - * - 

Torus; pUnth - - - - 

Ditto j raking fcribed to fteps - 

Ditto circiular top edge 

FUmtd ttno fides - * - 

Ditto jan<3 fedged - - 

Ditto knd framed - - - - 

Ditto dove-tailed drawers - 

Ditto funk (helves, and moulded edge 

INCH AND HALF DEAL. 
Ahpetfoit JufetJiciaL Labour and Nath included, 

Inch 2Mid half deal, rough 

Ditto edges (hot 

l5itto*nd bearers - - - 

Planed on ontfidt - . - 

Ditto and, bearers - - * " 

Ditto and beaded - - - - 



^£•1 



i. 






i- 



•n 



f -< ( 






i 



id 

8 

9t 

8: 
$f 

si 



7 

H 

e 

t 

81 



Diffo 



32 



TH& BUILDiE^'s FltlC£«BO(IK# 



•■ 



^ar f enters and Jd^rt Prices, /*. 

Ditto and rebated - - * 
Ditto rebated and beadei^, • 
Ditto double rebated and beaded 
Ditto framed - - • - 

Ditto dove-tailed - - • • 
Planed both Jides - - - .- 
Ditto and rounded on edge and bearer 
Ditto and framed - - - 
Ditto dove-tailed * * • . -» 
Ditto plowed and tongued 
Ditto funk (helves and moulded edge 
Ditto grooved ftandards moulded on . 
; edge, - . - - . - 
Ditto cut circular - - - n 

TWO IKCH, OR DOUBLE DEAL. 
Aiper fo9t /uperficial. Labour and Nails included. 

Double deal, ro«^i& - . - 

Ditto edges fhot - • . ^ 

Ditto and bearers - - - - 

Planed one ftdt - - - 

Ditto and framed - 

Ditto and clamped - - . 

Ditto keyed and clamped 

Planed two fides - - - • 

Ditto and rebated - - - - 

Ditto and clamped - - - 

Ditto and framed - - - • 

Ditto framed and rebated 

Ditto plowed, tongued, and beaded 

Ditto and cut circular - .... 
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I 

TWO 



Tnsf>iwniiM.9i$: ?sice. book; 

Carpeniefi mtd^J^kiiti^BtkiS^ . -. - iA 

IrWO INCH AND HALF i>£At« 
J^tfhrfipt fnferficiah Labour and Nasir mluAin 

T^ijo ainda half inch deal, rough 

£>itto kbpted . . . - 

^itfio bloKvcd and tongued - - 

planed cH one Jde - - -^ . ." 

Ditto finq bearers - - - '• 

Bitto i'ebiated and beaded - -' 

Bitfo plowed and tongued - * -* 

iKtto ^ra^ed • - - \- 

Maned^tmfw^Jiies - - - 

Ditto febated and beaded - - 

Ditto plo\isred and tongued or framed 

Dittioftall board ^ - - : 

Ditio initi-ed plinth - - 
Dittjo t^va fides cut circular 

c. ! ; .THREE INCH DEAL. 
Aj^tfaoifuperficial. Labour and Nails iucTuded. 

Tfel"^ inch deal, rough - 
Difltp rebated - ^ . - 

Ditto plowed and tongued 
Planed \onvneJidc - - *- 
Dittd rebated and beaded 
Ditto jiowfed and tongued 
Ditti> ftanicd 
Planed bn iwojtjes 
Ditto rebated and beaded 
Dkto plowed and tongued 
Ditt6fnam)ed - - , - r 
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. ,,. ■ (^rpaitentrndJointriFrica^ - 
DftBSSERS.' 

At per foot fuperfctal: ■ 
md i deal drcffer top wrought 

fides, and bearers 

1 clean - - - " :. 
inch deal dreffer top common 

p fecond beft - - - - 
I clean - - - - - 
iqch aod i dealdreflertopcommon 
)feci?ndbeft - . - !■ 

Ditto clean - - . - . - ■ , - 
. Thr?e inch deal dreffer top (pommon 

Ditto fecond beft - . - 

> Ditto clean - - - - 

Inch pot board and bearers 

Inch and quarter ditto _ - - 

IB.0NING BOARDS. . 

Jt per foot fuperficial. 

Inch deaL wrought two fides attd 
, damped and hung with .hiqg«s, 

including hanging ftile 
Inch and quarter ditto , - 
Inch and half ditto - , • - 

Ditto clean - . - - - - 
Two inch deal clamped and hung with 

hinges - r " " " 



THS' tfOtLDEKs fklCA htOti. 

CarptntertaadJommPHta, 
DRAWERS. 

Ai per foot juferjtcial. 
Slit deal dove-tailed to drawen 
4,inch ditto - _ - - 

fiicb ditto - " - - . '. 
Whole deal ditto - - - 
^ch and half ditto 
ait deal bottoms, wrought two fides 
^inchditto - - - - - 

iSlrWN^RS AND SLIDHS TO DRAWERS, 

Ai per foot runmng. 

framed and beaded leg^ - - . 

.d^ted runners - - - - 
Ilich and half wainfcot ditto 
Run of wainfcot ^ued Aiders todrawcrs 

Deal ditto - - - . _ 

Turnings to dreffer legs, each - - 

SHELVES. . 

At fer JocA fvpfirficial. 
4 inch deal Ihelves - - 

Ditto aftragal edge ... 

tech deal flielves - - - - 
Ditto aftragal edge - - - - 
Ditto fuDk Ihelves and~cut llandard - 
Inch and quarter deal Ihelves 
Pitto aftragal edges - . - 

Ditto funk Ihelves and cut ftandards 
inch and half deal (helves 
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^ Ttt&^ BtfTlDSR -S FRICBmIbODR 

. CwrfiuUnaniyommPfiiet. j/*. 

Ditto aftragal edges • - •« 

DiUofuokflielvesaiidcut ftandard$ 
Grooves in book-cafes, per foot run. 
Inch deal cut brackets, ftfCit 
Inch and quarter deal ditto 



XININCS TO BACKS OF SHELVES, 
AND FASCIA. 

At per foot JuptrJiciaL 

Slit deal lining to backs of (helves, &c. 
plowed, tongued, and beaded and 
plugged, or with fmall backings -. 

Ditto |: inch deal - »• r 

Jinch deal * - - 

^ inch deal fafcia beaded on edges 

Jrich deal ditto - - 

WASHING TROUGHS. 

At ptr foot JuperjiciaU 

<Jnch and half clean white deal wrdught 
two fides, fplayed and put together 

1 with white lead - - - i -. 

Inch and half fecond bed yellow deal 
ditto ... 






l\ 



SKIRTING. 



At per foot fupcrfieial. 

Slit deal fquare skirting - 
Ditto raking ditto 
^ deal fquare skirting 
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Raking 



THEtBVILSERS PRICE BOOK. 

CerftMttrt ami Ja'mtn^iicn 

Raking ditto - - - - 
Ditto fcribed to pofings.(rf ftcps 
Inch deal kvel skirting - ■ - - 
Inch deal beaded level skirting - 
Inch deal raking ditto - > - 
Dittq fcribed to nofings of fteps 
Whole deal level fquare skirting 
Whole deal raking ditto - - - 
Ditto fcribed to nofings of fteps ■ - 
N. B. // any of the above are plugged 
io -malUf Add id. per Joot fuperficial. 

TORUS 8K.IIITING, 

T At per foot Juperjicial. 

\ inch level torus - - - , - 
Raking ditto . - - - - 
Ditto icribed to nofings of fteps 
Inch deal level torus - - - 
Ditto raking - - - - 

Ditto fcribed te nofings of fteps 
Whole deal level torus 
Ditto raking . , - - 

^itto fcribed to nofings of fteps 
N. B. If plugged add |rf. ; if any of 
" \ht above Jktrtings are cirgtlar, 
dovhie the above prices. 

DADO. 

At per foot fuperjicial. 
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4 inch deal keyed dado 
Inch deal ditto 
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THi BtriLD£)l*S PUC1^*B0Q&. 



Cerpenters and Joiners Prices, 

Whole deal ditto - - - 

Inch deal dado, cireu]ar on plani 
grooved and backed - - ' • - 
Whole deal ditto - - 

WAINSCOTiNO. 

Framed offquare work. 

At per Jmt fuperjicial. 

Jncb deal - - - ♦ • •* 

Ditto dwarf, . * ,- - « 
r^tto raking 

IVhole deal - , . • ^ 

Ditto dwarf - - 

Ditto raking - - - - 

jritb and half deal - » . 

Ditto dwart • - - - 

.pit to raking - - 

Framed Jlufli for hangings. 

Rich deal ' - - 
Wlioledeal - - 
. Inch and half deal - - 

' Framed^ ojovdlo^ ogee^ or qtuirter round, 

the pannehjlat. 

Whole deal - - - 

Ditto dwarf - ^ -. - 

Ditto raking , . . - 

In$b and half deal - - ••. 

Ditto dwarf . ^ - ^ 

Ditto raking - - • 
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] C^perUtrsandJwKrsPrioet. fT. 

Fr4ff^cd9 df^oloyPgee, cr quarter round, 
the panneh raijed. 

Whole dt^' .-,..- 
Ditto ilwfirf - - - 

Ditto raiding - - , - 

Inch and half deal - - 

Ditto dwarf * - - • 
Ditto raking - - * . - 

framed, ovolo, ogee, or quarter round 
the pannels raijed, and a moulding on 
- the raijing. 

Wbcle deal - . - - - 

•^ittodwiarf . . - - 

l&itto raking - - 

Jkich and hajf deal - - . - 

S&itto dwarf 

Ditto rafcing 

flramed^ Jlujh with bead butt worL 

Hfh^ledeal - - 

;pit to dwarf 

Ditto jraking • . ^ * 

Inch and half deat 

Ditto dwarf ;-.-•. 

Dittp raking 

Framed, bead and jluJh. 
Whole deal: - - ' - - 
Ditto dwarf - - 

Ditto raking - *; - ■- 
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Inck 



carpenters and J oinp^ Pricks 

Inch and half dtal ^ . ; ^ 

D^itto dwarf - • - ' - ^ 

Ditto raking - . - - . 
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PARriTIONS. 

At per foot fuperjicial. - 

Ipch deal and half inch deal board .^ 

and brice partition - . - 
Whole deal and f inch dcsd, ditto 
Inch and half deal rough and ledged> 

edges (hot - - . 

Inch and half deal wrought on both. 

fides, grooved, tongued, and beaded 
Ditto and ledged - - - ^ 
Two inch deal rough and ledged, ed^eft . 

{hot - - - - I - 

Framed fqijiare both fides. 

At per foot fuperficiaL 

Whole deal '- - . - * 1 ' ' 1 
Inch and half deal ^ - -r 

'fwo inch, deal - - 

Two inch and half deal - - 

-. • " " ' ' . 

Frapied, fquare one fide and flu/h the 

other. 

Whole deal .... '.^ 
Inch and half de^il - - - - 
l*wo iiich deal - 
It wo inch and h^f deal - - 
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C^TfMirs awd Jalniri Priiit. i. JU 

Framed, flujh hothjtdes. 

jWholedeal 

Inch and half deal _ - - - 

Two mch deal - - 

Two iflch and half deal r - - 

Framed, beaijiujh one ^de and fyuare 

■.5 , the other. 

Wholpdeal 

Inch and half deal - - - 

Two i|ic!» deal . . - - 
Two inch and half deal - 
■^ \FTainedt bead fiufi on both f.dti. 

Whole deal 

;Inch and half deal 
Two inch deal _ - - - i ai 

TwfO inch and half deal - - . 14 

Framed, ogee, ovolo, or quarter round 

*^ me fide and/quare the other. 

Whole deal - - - - - g^ 

itiCh and half deal - - - - 10 

Ti*oihchdcal .... n^^ 

Two inch and half deal - - - 

Framed ovolo, ogee, or quarter round 
bothfidei. 

Inch and half deal 

Two inch deal _ - - - 

Two inch and half deal - 

F Framed, 



COVKT£R FROKTS. 

4^ per foot /upet^ci^. 

Inch deal fquare framed counter fronti 
Whole deal ditta ... 

Dkto ovplo or ogee flat and fqiiaore 

htck - - - .- ^ 

Ditto quirk ovolo beadi or quirk ogee 

bead 4 flat and fquare back 
One inch and half deal ovolo, flat, and 

fquare back - - . . 

Ditto quirk ogee bead flat, and fquare 

back • - * - '- I 
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Garfefiiers and y$mere Pfius^ -IjT, 5, 

Framed^ ovoloy ogee^ or quafier r(nmd 
onejide andfivjli the other. 

Inch and half deal - - • . 
Two inch deal - 
Two inch and half deal - 

Framed quirk ogetfbead^ or quirk cv^lo 1 1* ^ 
iead, jlat on onejide andjqmrt on the 
other. 

Inch and half deal - - • * i i ]^' 
Two inch deal - - - *• t 

Two inch and half deal - - * i 

Fr4med quirk ogee^ bead Jlaf on hctb 

Inch and half deal - - - • [ 1 ^ 
Two inch deal - - - - i 

Two inch and half deal - - I i 



i 



t 



1^* 

fill 
Ditto 



Tm-M^ii-Dftii's paicn soua^ 4$ 

QtrprMtrs mnd Jfi»ir».Bm^ ■ 

Ditto be^d fluth and fqaare baek - 11 i 

Ditto wi(th fmali doors - - - » i 

CLOSET FRQKTl, 

il framed and beaded clefet 

with ikifh pannel over, and 

nel fquarc door - - 9 

aJf deal ditto - - - iO 

deal - - - - [ i»i 

al clofet front, with two 

ivolo 6at and fquare doors in 

;hts . . - - 

alf ditto - - _ 

IDRELS TO STAIRS 

, \ ji^umed fquare heth fides. 

WMt'J?^! - - - - - .9 
&idi ^d I half deal . - - - i^ 

Ji^o iticlj deal - - - - 
med, ovolo, Jut ov* J.i* aad 
', Jquare the ftker. 

\dU- - - - - 

i^id half deal- , - - 
.{JwioijicWdeal - - - - 

Fr4me^ ^irk oget Bead, m ane fide and 
1 : Jquare the ether. 

Whole deal 

Iqc^ ajid half de^ . . - - 
Two- Mich deal - - - - 

F » CHI 
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Ckrfeniers amljoineri Prkts. ^ 
CHIMNEY FRONTS. 

A4 per foot fuperficiaU 
Framed fipmre. 
Inch deal - - 
WJiiolcdeal - - - * -, 

Framed flvjh* 

Indb cieall - •> -* - s- 
Wholi d^al - . ^ . . 
Inch aind. half ditto m « .. 

l^RAMEP GROUNDS. 

} A^ fer foot fuperficiaL 
Inch deal - «- « . « 
Pitto and rebated « • «. .^ 
Wholp deal framed grounds 
Ditto land rebated - . ^ . 
Inch ind; half deal, framed grounds * 
Ditto land rebated - - 

<C .! ! ijrARROW GROUNDS. 

» . j • t ^At per foot running. 
Inch aealnarrow grounds formouldings 
Di^to! circular - ^ - ^ 
PittolfraiTicd for chimneys 

PI;AI;N poor tININGS AND 
^ SOFFITS. 

I \ Atperfootfnptrjiciah 

* 

Inch deal, fingle rebated - * • 
Whole deal ditto - - - - 
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Carpenters and yiinen Prices* - . 



—I " 



Inch and half deal ditto - . - - 
Ditto beaded one edge, - -. ' - 
Inch deal, double rebated 
Whole deal ditto - - - - 
inch and half deal ditto 
Dittobe^ed one edge - - - 
N.iB.'7/1 with backings dave-taikd into 
l\ ^^£^(iundsj add per foot fuptr. 

"^'^ POpRJ LININGS AND SOFFITS 
''■ ; { FRAMED. 

j At per foot fuptrficial. 

Ork pknriflUd jaumbs and fojit framed 
\f^are xj^orky and rebated on one edge. 

Whole dial 

Ihdh ind half deal - • 

Tw pannelled jaumbs and onepannelUd 
r^ . X fiji^ framed as before. 

Wiolfcdeal 

Inch ind; half deal - . • 

Tliree, pd^nnelled jaumbs and one pan* 
=^ I n died J^t framed as before. 
Wbol^ deal . *. - - 

'^fh^h ajnd half deal - - . - 

One ^nnelled jaumbs and foffit framed 

ovoloy flaty and rebated one edge. 
Whole dfeal . . - . 

Ifieh and half deal - - • - 
Two inch deal •---.. 
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46 THE builder's FRICE-BOQK. 

Carfeutfrs and Jtiiuert Prkgs, \ f\ 

Two pannelled jaumh and oiu panmlled 
fojit framed as- before. 

Whole deal . . . '• 

Inch ajid half deal 

Two inch deal - - « -- 

Three pannelled jaumis and me, pau- 
nelled Joffit framed as hiforc. 

Whole deal - 

I nch and half dear - 

Two inch deal - - - . 

One pannelled jaumbi and fqffit framed 
beadfln/h or ovolo raifed ana rebated 
one edge. 

Whole deal - • - - 

Inch and half deal - - - 

Two inch deal •• ' - 

Two pannelled jaumb and one pannelled 
foffit rebated one edge, framed as before. 

Whole deal - ^ • - - 

Inch and half deal 

Two inch deal - - . . 

Three pannelled jaumbs and one pan-- 
nelled fojfi, rebaifd one cd^n framiA 
as before. 

Whole deal - - . . . 
Imrb and half deal- - - * 
Two ioch; deal - ^ • * 
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THE builder's PRiCE-fiOOK. 

Carpenters and Joiners Prices /*, 

Thtee pannelkd jaumbs and one pan- 
nellcd Joffity ovoh rai/ed, and bead 
on the raifingy rebated one edge. 

Inch and half deal - - . . 
Two inch deal . - - - 

Two inch and half deal 

Three pannelkd jaumbs and one pan^ 

nelled /ojit rebated one edge, the two 

_, tipper pannels of the jaumbs ovolo 

fiat^ and the lower pannel bead and 

Inch and lualf deal - - 

Two inch deal - • 

TWo inch and half deal ... 

If both e(%es are rebated add - 

A^. B. If any of the above framing is 

fifuck with quirked mouldings add 
If with backings dove-tailed into the 

grounds, add per foot fuper . 

:pACK LIKINGS TO WINDOWS, 

At per foot fupcrficiaU 

Inch deal plain^ torigued linings 
Inch deal two pannel fquare 
Three pannel ditto . - - 

Two pannel bead butt - - 
Three paiviiel ditto ... 

Inch and quarter ditto, ditto - 
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43 TH£ builder's prick-book. 



Cai-penters and Joiners Prices^ 
BACKS, ELBOWS, AND SOFFITS.. 

At per foot fuperficiaL 
Inch deal keyed - . . - 
Inch deal framed fquare - . 
. Whole deal framed fquare 
Ditto ovolo and flat - - 

Difto ovolo and ralfed pannels 
Ditto quirk OG bead liat 
Ditto bead and fiufli 
' Inch and half deal framed fquare 
Ditto ovolo and flat - - • 

Ditto and raifed pannels 
Ditto mouldings. on raifings 
Ditto quirk OG bead flat 
N . B. If framed fplaycdy add per foot 

fuperjicial r - - 

If circular on the plan charge doiMble, 
the above prices for the backs and 
elbows y and treble for the foffits. 

BOXINGS TO WINDOWS. 

Inch deal> fplayed bpxings 
Wh(5le deal - - . - - 
Inch deal proper boxing - . . 
Whole cteal ditto - 
Ditto circular head to bow 

STAIRS. 

At per foot fuperficiaL 

Inch yellow deal fleps rifers and carriage 
Whole de^ ditto - - ^ - 
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TR£,.S0Ii.i}ES,5 PRICE-500K. 

Ditto with moulded noHngs 

Second bed ditto, and moulded nofings. 

clofe ftring - . . . 

IjDitto with return nofings, the rifers 

' mitred to firing board 

tCkan deal ditto - - 

Whole deal fteps rifers and carri^es 
\ ' •' to geometrical flairs, with moulded 

1 ' nofings and returns, the rifers mitred 
, * to ftring board - - - - 

3fecond bell ditto - - - - 

Clean deal ditto - - . - 

Circular block to curtul ftep, each - 

Circular veneer to rifer (rf ditto, ptr 
'.foot TTinning - - - - 

Circular hollow to ditto - - - 

^nch.and 5: right wainfcot fteps, rifers, 

and carn^e with moulding nofings 

IXtto on circular plan - - 

STKING BOARDS. 

J p ' At per foot fjiperficial. 
; , Whole.dcal raking ftring boards, planed 
■ p two fides, and framed - - 
) J>itto-funk and beaded - - - 
.Ditto funk and moulded cut for fteps 
iJitto mitred to rifers - - - 

circular ditto 

■Wreathed ditto glued up in thick- 
nefles . . . - - 
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t!trftntm and JtiiAti Pridt, 

HAND-RAIL TO IStAtRS. 

At per fool running. 

t^ekl {t:raight moulded hand-rail 
;iiic!ular ditto - 7 - 

atnped feihci kneed - - , - 

Wreath and twifl: - - - . - 

MAHObAtrir HAND-RAILS TO STAIRS. 

At per foot running. 

Mahogany flrait moulded hand-rail - 
Ratnps and knees - - - 
TVreatJh and twift .... 
Ditto gluled up in thicknefles - 
Strkit mahogany moulded hand-rail, 

croft banded 
Ratnpfe and knees ... 

Wreath ... 

BALUSTERS^ 

Deal fqiiare bar balufters, per foot 

fufifitng - • - - « 
Ditto 'dove-tailed into fteps 

Wkinfcot iquare bar balufters - 
Ditto 'dove-tailed into fteps 

Mahogaijy ditto t - 1 . 

PLANCEER. 

Planceer, both edges rounded, per foot 
run. -:---- - 

Ditto iwitfh moulded edges 
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Caff^niirs and Jfosnea Friets. * « 

Square framed newels, per foot running 
Single turnings to newels, each - 
Double ditto 

TuAed and mitred caps to newels of deal 
Ditto of mahogapy - - « 

Turned pendants - ' - 

^OViLDZP NOSINGS AND BRACKETS 

TO^ STEJS, 

At per piece,. 

-Moulded nofings returned to ends of 

ftcps - - 

Ditto ^nd cut brackets - - - 
Circular moulded nofings - 

Ditto and cut brackets - - - 

COLUMNS AND PILASTERS. 

I ^ inch deal diminiflied columns, pr 

foot fvperficial - - - 

Ditto Iquare pilafters - - *. 

I I inch deal columns - 
Ditto fquare pilafters . . ^ 
Two inch deal columns - 
Ditto pilafters - - 
Fluting to columns and pilafters, two 

inches wide, per foot running 
Ditto tlM-ee inches wide - 
Tryglyphs, each - - - 
Common modillions - - 
Ditto capped - - - 

G 2 INCH 



^l"*- 


d. 


. 


4 
8 


1 


[ 


1 

2 . . 




■4 


t 


- k 






- 


JS 




1 4 

I 




2 9 




/ 




■ 




i 9 




10^ 


It 


2 

I 




» ,4 




I 3, 




3 

' 4f 


y 


I 




6 




B 



52 THE BUILDBU'S PRICE-BOOK. ' 



Carpenters and Joifteu Prices. 
INCH ANP HALF SA5H£S. 

At per foot JuperJiciaU > 
Ovolo falhes fixed 


Deal 
Salhes. 


Wain- 

fcot 

Salhes. 

... 


Maho- 
gany 
Safhes. 

• 
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s.. d. 
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1 4 


Ditto fingle hung 
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^ ^ 


Ditto double hung - 
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Aftragal and hollo w fixed 
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Ditto fingle hung 
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Ditto double hung 
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1 7 


• 
Odagon figure faChes 
fixed - 


" 9 


II 


1 7 ! 


Ditta fingle hung 
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lO 


I 


t S 

( 


IJitto dbuble hung' - 
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1 1 


1 9 


Ovolo Ikfhes circular on 
plan to fliop windows 


II 


1 3 


2 2 


Aftragal and hollow ditto 
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I 5 


2 4 


Ovolo ftrait bar Iky -lights 
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Ditto hipped - 
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TIM MJILDER^S PltlCJE-BOOK:. 
Carpenitrs and Jotners Prices^ 

TWO INCH SASHES. 



At per foot fuperficial. 

Ovolo {afhes fixed 
Single hung 
Double hung - 
Aflxagd and hollow fixed 
Single hung 

Doul^e hung - 

06tagon figure^ falhes 
fixed 

Ditto fingle hung 

Ditto double hung 

Ovolo fafhes circular on 
plan to (hop windows 

Aftragal and hollow ditto 

Ditto circular fan. fafli 
over doors 

Ovolo ftrait bar Iky-light 
Ditto.hipped ^ - 

N.B. Addcxtra for angle 
bars to /hop windows^ 
each 45« 
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Salhes. 


Wain- 

fcot- 

Salhes. 
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^4, THE BU1LD6R'3 PRICE-BOCK* 

Carpenters and Joiners Prtccsn /*. 

FRENCH CASEMENTS. 

At ftrfootfuperficial. 

Two inch deal aftragal and hollow m 

Two inch wainfcot ditto - 

Two inch mahogany ditto 

Two inch and half wainfcot ditto 

Two inch and half mahogany ditto - 

SASH FRAMES. 

At per foot fuptrJicidL 

Deal cafed frames for i^ faflies, oak 
' funk cills, prepared to hang (ingle 

with brafs cafed pulleys 
Ditto prepared to hang double - 
Deal. cafed fafh frames, with wainfcot 
pulley pieces, beads, &c. oak cills 
double funk, for one inch and half 
fafhes to hang fingle with brafs cafed 
pulleys - - 
Ditto to hang double . - - 
Ditto with mahogany pulley pieces and 

beads «* - - .-^ 

Deal cafed frames for i inch fafhes, oak 
funk cill prepared to h^ng fingle 
with brafs cafed pulleys 
Ditto prepared to hang double 
Deal cafed frames for % inch fallies, oak 
funk cills, wainfcot pulley pieces and • 
beads prepared to hang fingle with 
brafs cafed pulleys . . - 
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TH£ BU'ILQERS PHIGE-BOOK. 
Curftmltts attd yaigrrt Prieei, 

Ditto prepared to hang double - 
Ditto with mahc^ny pulley pieces and 

beads ----- 

N. B. Sajh frames with circular heads, 

the circular parts, thereof are to be 

^valued at a double price, the dimcn- 
. jions to be taken from the fpringing of 

the arch. 

SASa FRAMES AND SASHES. 

Jit per foot faperficial. 

Deal cafed fafh frames, o^kfunk cills, 
and ij inth deal ovolo fa(hes. finale 

, huQg with white lines, brafs*:aled 
pullies, iron weights _ - - 

DittO'double bung - - . 

Ditto with adr^al and hollow faOies 
fingle tiung - . . . 

Ditto double hung - . . 

Ditto with two inch deal ovolo falhes, 
double hung * - - - 

Ditto with aftri^al and hollow fafhes - 

Deal cafed lalb frames, oak cills, with 
wainfcot pulley pieces and beads, and 
inch and half wainfcot ovolo faflies 
fingle hung complete - - - 

Ditto double hung - _ . 

Ditto with inch and half afttagal fafhes 

Ditto with mahc^any pulley pieces and 
beads, and i^ inch mahogany aftra- 
gftliafhes fingle hung complete 
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\*i'^\.'*'' 



\ . xQarpenters and^oi^r^£ri^m,^^^ 

Pi^ta double hung '.'■■'■•"- - , 

Di^l j cafed frames, oak cills, double 

' JTui&jWainfcot pulley, pieces and flips^ 

tw<^ inch wainlcot ovolo faQies, lingTe , 

puig, brafs pullies and iron weights 

pit to! double hung - - t 

Dutojwith mahogany pulley pieces ^nd 

, peads, and two inch mahogany aflra- 

tal faflies fingle hung complete 
DiTto; double hung - - 

:I)i||ojwith 2f inch mahogany aft?agal 
* And hdllow faflhes double Jbcung ,, - 

• WINDOW SHUTTERS. 

i At per foot Ju^erficiaL 

$li< ddal ledged or clamped fli utters 
xz c ^ai ditto _ . . 

t>i{t-' 

. mCH SUtTTTERS. 
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to I two heights 
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Jnch ^de^l clamped back flaps one 

/> fei^ht; " . . - . . ; . 

DittOjtwo heights - - - 

Indh idea(l one panhel fhutter, bead," 
flufh and fquare ou the back , - 
Inch |e^ frame ditto, two pannels - 
Ditto in two heights - - -^ 

' ^Ihqle deal shutters, ' 

Whole deal clamped (liutters 
Ditto jin two heights 
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(^trftattnmd Jmurt PrUtt. 

Two pannel fquare (hutters 

Ditto in two heights - - . 

Two pannel (hutters, ovolo and flat, 

and bead flufh, the r^ prepared for 

cutting - - - - - I ti 

Ditlo in two heights ... 1 s^ 

One pannel fhutters^ bead, fiufii* and 

fquare back - - - - iij 

Three pannel {hutters, bead and flulh 

both fides . . . - 

Ditto in two heights - - - i 3I 

Four pannel ditto, bead and but, both 

fides 

Ditto in two heights - - - 
Two pannel qutrk OG and bead, with 

a fmall moulding on ditto, bead and 

flufh back in oile height - - i s{ 

In two heights ditto - . - 
Ditto firacned three pannels dittOj one 

height . - - _ . I oi 

Ditto in two heights - - . 1 41" 

INCH AND HALF SHDTTEBS. 

Inch and ^ deal two pannel fquare 

(hutters, prepared to cut 
Ditto in two heights - . - 
Two pannel (hutters, ovolo fiat and 

flulh, prepared for cutting - 
Ditto in two heights 

H Ditto 



^ TfiH so^sf r$ f mosi-soDX^ 



carpenters and Ji^meH Ffteit* 



•t^ 
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Ditto framed in tbred ^tind^, otifc 

he^ht --•-.► 
Ditto in two heights * - ^ 
Two pannel Ihutters, bead, flulh, and 

fqu^re - - - - . 
Three pannel (butters, ovolo^ Aat and 

iiufli * - ^ *. . 

Ditto bead and flulh on both fides ^ 
Fotlr pannel (butters, ovolo flat and 

flu(h, with broad rail for cutting * 
Ditto in two heights - • u 
Ditto framed quirk OG and bead and 
, flat pannel, with aftragal moulding 
; oh ditto, bead and but back in one. 

he'^ht ^- * 
Ditto in! two heights - - « 
ItJittd framed quirk OG and beid for 

any fanqr moulding, raifed pannd, 

with moulding round ditto, bvdo 
^ and flat back, one height 
Ditto in two heights - - - 

SLIDING SHUTTERS. 

Inch deal. 
Two paiinei fquare, no lines or weights 

I Whole deal. 

Ty^ro paiitel fquare; no lin^ oT^^ights 
Ditto bead butt and Iquare 
Ditto quirk ogee bead, or qukk ovolo 
bead, flat add fquare - • . 
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Inch 



^ , Inch mi k^/ 4^^i, 

iiTiYopahnel bead flu(h and fquare 
rpjttd bead flufh and be^d butt 

J OUTSIl>iE SHtTTTERS. 

Whole deal. 
* T TO jpannel bead butt and fquare 
[ p \tQy be^ but( i;>otb fides ^ ^ 
^ D tto^ bead flu(h, aod iquare •- 
Pj^Q, drpular plan 

|. Inch and half dcaL 

T ire^ pantiel, bead, flufli, and fquare 
Dttd circular plan - - - 

D HO tHxct beads, flulh, and fquare 
3D ttq circular plw - - . - 

^ i pOOKS. 

At per Joot Juperjicial. 

r;l^lit,dpal - - r -. . . 

r.^m-ee quarter ioch de^l - 

1 nph fdejil - - - «^ 
Inph |ind quarter deal 
I rich and half d^^al - - . 

Plowed^ iongued^ and ledged. 

^l|t deal - - . . • 

T|ire^ quafitec jdaal . • -* 

rlnioh jdeal - - • - 
whole deal 
Injch im4 half deal ^ 
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\ Parp^MUrt mid jUne^s FrleAS ^ - " \ ^ 

» : . 

Plined both Jidit and ledged. 

Slit deal • - . . . 

Three quarter inch deal - . - 
Inch deal - - 

Inch and quarter deal . - - 

Itich and half deal - - ^ 

Ditto and rebated and beaded ^ or plowed, 
' iongued, and beaded. 

Slit deal - - - - 

Three Quarter -inch deal - - - . 
Inch deal 

Ihch and quarter deal - - 
Inch and half deal - 

Coach hotife and Jlable doors. 

Framed with two inch deal fliles and 

top xails, inch and quarter framed 

, n^idcjlle and bottom rails and braces, 

^ ; and filled in with inch deal rebated 

' . and beaded - • - - 

Ditto framed, with two inch and half 

; deal fliles and top rails, inch and 

half deal middle and bottom rails and 

'braces, filled in with whole deal 

rebated and beaded . - • 

Ditto with a wicket door framed in 

them - - ^ . - 
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TUKB J|&I1-D«R?S -Pfti€E>9pQ^f . ^ 



• « 



e. »'• 



Carfinters4twlj9iu§rtyPTieeu 

Two.pmnclled d$ar$. 

; Jramefquarc work. 

Jnchdeal . - . - - 
t^rich and quarter deal 

<j3iicli and half deal -- • 

I cfjl wo inch deal - - - 

\ Four pannelUd dittt). 

lAch, and quarter deal * . * 
^Iflch'and half deal - - - - 
jiT^wo inch deal - - - - 

* ' y • j Six pannelkd ditto. ' 

'*Iiich' 3 nd quarter deal 
Ipeh and half deal - . - 
Twb inch deal - - - - 

Two pannelkd; doors. 

Framed oyolo^ ogee ^ or quarter roundy. 
Jlaty and/quare on the bacL . . 

Ibch and quarter deal - - - ; 

c Inch and half deal - - - ■-?: 

Two inch deal - . . n^ 

; Four pannelkd ditto. 

Ijiich and half deal - 
i'vvoirich deal - - - * 
"T^wo inch and half deal - 

^ Six pannelkd ditto. 

Inch and half deal - - - - 
Two inch deal - - - 
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Carpenten mti Jm^n Prkt$m 

Two Inch and half d^ *» ^ - 
Tbred inch deal - . , . 

Eight panntlled ditto. 

Two inch deal - - ^ - 

Two'inch and half deal - 

Three inch deal - . • , - 

Two panndkd ioors^ 

frarmiy ovoloy uiifed, /indf^rt m the 
• \ back. 

Inch and half deal - - - • 
Two inch deal . - - ^ 

Four pannelkd ditto. 

Indi and half deal - - , ^ 
Twtoifich-deal - - - - 

Two inch and half deal - * ** 

I \^ ■ Six panndlcd ditto. 

■ • 

Ifich and half di^ *- ^ «. . 
Two inch deal - • ^ . 
?rWo ihdj and half deal 

j j T^o pannelled doors. 

FrJintij $vold;and mijtd^ on both fides. 

Inch and half deal - 

Twdiiid^ deal - - , . 

j ' Four pannelkd dkio. 

Imch amd half deal ^ • - . 
Two itidlideal - - ^ . n 
Two iikdh^nd half deal - 
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THft BtJILDSR^S FRrCE-EQok. 



^3 



Ciirf€ntirsandJ^irs!ttkH. 




s. 


i. 




• 

. Six pannelled ditia. 


r 


' 


• » ■ 




Ipch and half deal - . - 




1 


4 




Two inch deal - - 




1 


51 


' 


Two inch and half deal - - - 




1 


7 


* 


Thfee in^h deal - * 




1 






Two pannelled do^rs. 


■ 


- » 


' 




Framed, 0volo, raifed, and ovoto Jlat on 


4 








• • the hiek. 


. 


t: J 


:, ... 




Inch amd- half deal * - 




1 


t 




Tvjro inch deal . . - ^ 


. * 


^i* 


^ 




t 

5 ' ' , Four pannelled ditto. 


- /. 


» 1 


It 




In<ih 2ind:half deal •* - 

Tw9 inc^ deal - - - - 

Xv^O inch and half deal - - ^ 




1 


2 


\ 




t 




, 


-t 


I 


• 


' I ■ ■ \ Six pannelled ditto^ 


" 


J ; 

1 


.-. f 


' 


Inch ^nd half deal 




1 


3 




Two i>ich deal .... 


i_ 


A 1 


4£ 




I'wo mch and half deal - - ^ 


• I • , 


':%^ 


9.*Q' 




Three inch deal - - - -t 


!.:•' 


t 


7§ 




\ Two pannelled doors. ' 










WOfmedy ovolo raifed^ head on raijingy 


•, 


. 




1 


" ; andfquare en iack. 


< 


« 


_ 




Inch and half deal - - - - 


1 t • > 


.1 


1 




T\MD inch deal 




2 


«i 




, ; • Four pannelled ditto. 


1 




1 




Inch and half deal - • - 


K 


I 


9i 




Two inch deal: .... 


' 


1 


.31 


f 


Two inch and half deal • - - 




I 


5 










Six 








^ 



*: 



6j( THE'BUILMR'S FftlCft BOOK**'T 



T. 



i—. 



Qdrpentirt and Joln&t Prkts, 

' , Six panntlkd ditto. 

Itidi ahd ihalf deal 
Two irich deal • - - 
Two ihch and half deal - - 
Thrcei inch deal 



: ; 7^0 pannfUed doors. 

Fr^me^, ovola, and raifed, and bead on 
I raij^ng on bothjides. 

Incjh ^nd half deal . - - 

Two inch deal - - - 

» 

] Four panndUd ditto. 

Inch ajnd half deal • . - 

Two kich deal *. - - 
T\to inch and half deal • 

j 'I Six pannelled ditto. 

Inc^h and half deal 

.Two yicb deal - - - 

T^wo <nch and half deal 

Three! inch deal . - - - - 

I } 

{ Eight pannelled ditto i 

Two inch deal - - - 
Two inch and half deal - - - 
Three inch deal . - . . 



^. 



'k. 



i. 



d^ 



It y 
6 

-'I 



I 
I 



£ 

i 



I 
I 
I 
I 



1 

I 



■r. 
I 

i 

8 



10 



5w 



TJIE BUILDS^'S PRIGB BOpK. 6^ 

' CmrfniiinMdJtmirtEnai. d. 

Six pannelled doorj. 

with the fow upper ptmneh 

lifed, and a beadon the raijmgt 

unoerpart bead artd^u/Ii, and 

id/uJAonthebtUk. 

1 deal _ - . . y£ 

I aod half deal - - - ^ 

hdcal - - - - io£ 

Ditto door's. 

: above, hut ovolo and fiat on 

the hack. 

Two itich deal . - - - 6^ 

XWo ibcli and half deal - - - S 

Thlreeiinch deal _ . - - jj 



grimed ai 'above, but fqnarc work on 
•■' ■ the back. ' 

Two inch deal - . - - jj 

ftyio inch and half deal - - - y 

' Eight pannelled doon. 
■Mrified, ovolo, and. raiftd with an ovolo 
. andjainl hoUow on the raifing, and 

ovqIo raifed on the hack. 
Two inch and ha'f deal - - - ii{ 

Three in<fh deal _ - . - li 

I Two 



66' THl «VI£StSt'< PKICE«Oa](. 



mJjMirtPrich, ~ --V". 


s. i 


cnnlki^mrs. 




mijifure o« tU ixK, 




irdal - - - 
eal . . - 


I 
i 


iamelUd dim. 

er-deal - ' - -, ^ 
Incji and half deal - - - , - 
Two incll deal - - - -• 


■ * " 

1 '■ 
t 


i i Six pannelled dittt. 
loch and quarter deal - - r 
Inch ahd half ded - 
Twttitchdeal - - - - : 


. 1 : 

» r 
1 . 


Two paimelUd doors. 

1 Framtdflu/h on hth fides. 
Iiichdeal .....': 
Inch abd quarter deal - - - 
liK^alndihalfdeal - - - - 
TiificHdeal -. - 

1 1 Four pamilkd ditto. 
Indh akid quarter deal 
In* and half deal . . . - . 
Tvyo inch deal - - . - 


V 


; t Six pannelled ditto. 
ln<;haind quarter deal - - 
Inch Ad ihalf deal - - - - 
Two incli deal . - 





nNC>«tfit3>«R's matiMQw. 6f, 



/' , CArptnttrs and yiiiufs-Bni4*' ^j^. 

N. B. H^cn fmall ^ffirtigMk mn UU 
Ujpmthcpanndsc/dpors^ ii^JhcM 
i.'VC charged /U per foot running 

I . i Two pannelled doors, 
fratjfed, head^ butty and fjmrt <m the 

In^h and quarter deal - - - 

IncU and half deal - 

Tnio iiicH deal - - - . • 

it * * I 

*; four pannelled ditto. 

Inch a(id iquarter deal - - - 
hi<^ and |half deal - - - ^ 
Twb irich deal . - . • 

' Six pannelled ditto. 

liK^ and quarter deal - 

lifiBi and half deal -^ . - - 

T#o inch deal .... 

T * 

1 1 ; , ; Ttjo pannelled doors. 

l^rarHed^ bead and butt oh both Jides* 

\t^ and quarter deal <- - . ^ 

Inch 4nd half deal 

TTwo inch deal .... 

Four pannelled ditta. 

I«gh and^ quarter deal ... 
Inch and half deal - - * . « 
Two inch deal - - - . 



s. 



d. 



• I 



1 
1 

11 



1 

% 

t 
1 






I 






111 
I 



.1 



3 

Six 



^ T^»B, BUtlfifSR'S 9KlCJt^<»K0 



. Cgrfenters ami .y^gift .JMciis 

' Six panneUcd deors, * ' 

^ch kod quarter deal - - - 
Inch and half deal - -. ; - 
Two inch deal 

j Two pannelUd doers. 
Ttdifr^td^ had Jlupi^ and f quart on the 

Jnchand quarter deal - . - - 
Inchjand half deal - - - - 
TwO; inch deal 

' Four pannelled doors. 

Inch and quarter deal - . - . - 

Inch and half deal 

Twci inch deal - . • . 

Two inch and half deal 

i I 

Six pannelkd doors. 

I^ch and quarter deal - - - 
Inchj and half deal - . 

^T|w(i inch deal - - - - 

Twb inch and half deal - - '*. 

: 'Two pannelkd doors. 

Wramed, bead andjlujh m bothjides. 

Inch and quarter deal 

Inch: and half deal - - - 

Two inch deal 

Two inch and half deal - 



\£- 



' r 



s. 



I 

X 



d. 



'2 



i^ 



»^ 



■It 

I 
I 
1 



r 



I 

ix 



■in 
1 

If 

1 

if 



1 
1 

I 
1 



I 
1 

I 



1 
2 

4 



1 

2 

31 
5 



Four 



TH*^^OfLttAR's P«lCrt-B66ft. $^ 



f 

f Four pannelkd dittd» 

l Ii>ch and quarter deal - ^ - 

<^^rich : and Half deal - - 

/Two inch deal - - - 

Two inch and half deal - - - 

i ". • 

Six farmclkd dttio, 

Irjch and quarter deal * - 
•laach; and half deal - - . > 

Two inch deal 
T cTwo inch and half deal - - : - 
Three inch deal. 

N.^ B. If framed with double margins, 
' pr as folding doors, add per foot. 

SASHEf) DOORS. 

With ovohfaflieSy withouifliutters^framedy 
] the lower part Jquare work. 

2 ;f ' jit per foot JuperfciaL 

^ Inch and quarter deal - - 
-Infch and half deal -. - - 

-'tWa inch deal - 

ibittq framed, ovolo flat and fqxkare on 

the back* 

' Inch and quarter deal - - 

Inch and half (^eal - - 

TWo inch deal - - - ' " 

Two inpii and half deal - ^ 



^.|^. 



r *• 



\ .'\ 



if 



I 

1 
11 



d. 



ft 



. 'J 



I 
i 
t 
i 
1 



3 

4 



H 






' \ 



^♦- 



9i 



III 

3i 



Ditto 



79 TBC .BUSlfiXR''s PASCB^gUXR. 

, i [<^*jKm/Ti and JiniMrfBnttt. -■ ■ /. 

med, troohrndfieionhatii 

Jidei. 
quarter deal - - . t 
alf deal - .- 

deal - - - , - , 
and half deal - " '-" 

e lower pari heed atii jlujk 
e, and ovolo-fiatontheHaci, 
luarter deal - - . 
lalfdeal 

de^ - - 
and half deal 
pittOi'i/ramed, bead and Jtujli on bot^^ 

■' ^ Jidts. 

I ncth and, quarter deal . . ^ 
Inijh and; half deal - - 
Tiio inclii deal - - - t 
T«i:o ijncb and hrflf deal - 
^.^.\R\iiJed panrifis' ani head fiupt, 

miK^eii are cf eqttal valiUt 
Frhme^ 'the lower part head and fia^^^ 
inijq'aare .on- the batk, a» inch and- 
half lyiioio/api rehated into the infide < 
i/* the Upper fart, and dl/o ajhuttn 
en iht] onifide framed head^^fii avd 
/tjfiare^- to appear as a fix panneUed 

door. ' - ■ . 
Two inch deal _ . . , 

Tv\o ihdi and half deal ... 






.r 

4 

5i 
iT 

iT 



Ditlii, 



TJtE SUI^DEK S:f AlCS BOOK. 

DiUo, Jrdmed as ahvt, the tavtrptrt 
fiutler hij^ head andjlufi> h^h fides. 

'^itp inch deal - - _ - 
^vK) inch and half deal 

:hdeal .... 

3H'T WAIHSCOT DOORS. 

U per foot fiiperficid. 

h wunlcot £dh doors, the 
|i ovolo and flat, and beaded 

diog hatch doors, ovolo fi^t> 

flafti back ... 

b ovolo, or quirk OG, and 

1 ' bfead, 'With double margin in the 

■ ' ikiiddlei, ' raifcd pannels both fides 

^ «4th atln^al mouldings on ditto, 

ii '" tjhe [raifit^ crols banded - - 

Twjoiiich and half ditto - , - 

Twjo inch and half ditto, oheltde rai{^ 

;^nd,fq^are back •■ - - * 

Two inch ftnd half ditto, ovoloand fax-^ 

pannels - - : - , - ■ ;. 

Two inch and half wainCcot fa(fa doori 

die bottom part bead siA SuOi both 

. iSdeS' '■■ ■- - , -.•-■-.: 

Two inch iuul half bead and flu(h n-ain- 

i-- fcot h4tch doors . . « 



. i. 



8 



Two 



j^a TH»iiVfe0««*»- >jtfc&#oor# 



A 






i X 



t". \, 



j.\* 






*^.'l 






I 



,.v i. 



s. 




d. 



i(K 



Two inch imcl half Winttfcbt fitO^ (Icbn 
frajne^, mifdl pMnd^ k)Vo)a on d^ 
rai(ing, jbead and flufh on the back> 
And faflies ftruck with two itieinbeM* 

l^ } I^AHOGANY DOQUSv 

-^^ per foot fvptrficiaU^ 

TIvo Incfi and | folid mabc^any fof^^^^ 
ingdoprs, with ovblo or quirk OQ 
\^^ hkdAy raifed pannel^ both (ides, 
faa of panncl veneeredfone fide, face • 
Unq rifings veneered on the otheif 
fide, with an aftragal moulding and 
be4d,:put on round all the p^nn^ls 

; ; . . ^ ' ^' i^s-'io 

Plttd two* inch blank doors one fidi^ ', 
; If ^ ' :79/*o. '\! 

t)i!tG|jaitbsand foffits 7s. 6d».to ;:. 

'^^ jindh and \ folid mabogaiiy foldfn . . i ►•' T 

v; lirig, or double-margin doors, franaed- :^i i^^^i 
iquirk j OG and; bead, both fif^i,^,:^ 
jrai^d |>annels, with.aft^agal, (»iotfolo | ! 
Imoiiic^ngs round ditto, railings crofs 
Ibanded, or fluted, face of pannelS| 
ftilis, munnions, rails, and edges of 

' ' Ae fti^es, veneered on both fides alike, 
with cbrious veneers - 1 5s. to 

Ditto two inch blank doors to ditto, 
^ ^ » 8§. 10 

Jambs and foffits ditto 8s. 6di 









r.,vi 



IT 



t.^ I. 



9 
Two 



itjcxs f raided oVfAOf or 

:attred on fta witb ao 
ling rcHindoK fide, and 
in the other los. 6d to 
le fide - - 75. to 
md j: ma))Q^nv door, 
'eneered on both fideS, 
moulding round ditto, 
OS. to 
^y doorS} 06 l&t on 
" -• - 8s. to 



I ^ ' At pir j6ot JaiptrficicU. 
Sii^U* jraifudf with nine panneh, itad 

%fiitfhj -and ffuare on the lack. 
Titbinchdtal - - - - 

Tifoiticli and half deal . ^ 
Tfafree inch deal . . - . 
IiSto,,/ol4ftig, framed, with twelve 

AMhet$, dndfia/k and fquare oh the 

Tifo inch deal . - - - - 
Tsifo inch and half ded - - 

TItee inch deal - - 
Ditto, Jimifar to the laji, but a vticket 

doer framed therein, 
Tw(? inch deal - - - - 
v'i ■ K 



78 





f- 


u 


d. 






7 


« 






(2 








16 








■ I 


« 






X 


10 






1 


8 
10 






s 








1 


10 



^1 THi -lB^iEiiiii% i'iattft Wtoicv 



'^•'^Ljh 



■ : * I .-.1: 
CATBS, 



t 



n:> d' 



* M 



T^o inch arid half deaF^ *- * ■ 
Three inchflfed *'^^ '?-^^v c 

framed^ he&d^ii^f atii f^re on ^ 
bad, injixtetn panneki: thi tgdrgiM 
V^A^ inches wide, and two wicket'dfU^S' 
in ^m. 

Two inch deal - - - ♦ -» 
Two inch And half deal • 
Tbre^ irich deal - - 

; ! Ditto, 

Framed ^s above in twenty ^Jout^ 

Two Imdh deal - > 
Twoinqb and half deal ^ 
TtrejB iAcJi deal - - 

' : ^^ Ditto; "" . f 1 L 

Pfmtfkdin eighteen pannels, with 4(nikkii (. o)i^ 
: sfwTJg-wV end U witket door ini^mi. 4 ' 

TlS^olindh and half deal - 
Xircalar head ditto . - 
^tirce inch deal framed, with thirty 

pannels - ^ - - - / - 
N. B, If any fuch gates as above dir- 

fcribed are made bead jlujh on both 

Jides4dd per foot. 







:1' 






.1:; 



i 



l-'i] 



7 

J 



f 



2 



PALLISADOS 



i 



iPJlLLISAPOB CAT*^. .. . ,. 
chdcal gates, lower part flulh, 
r (art filled in with palU&dow, 
to ^ff er fenee -.--■- 
«i inch d«il gates, iqw^t pv* ^*\ 
fufti, {uid-^jutf^ ugpec («irt filled 
ip vfit|^ him - - ,- ,•'. 
- coaHiCuv 
At ptr foot rvntUnff^. 
ll.^[l pf fipgle cornice ' - " -" ' '* 
5 ipcK fa(cia and cornice - ' - 

Ditto plugged to *^ r ' " 
Inch fefcia and iiiigle.?omice - 
Ditto pliigged to walls - - 

^ .r \ MOULDIHGS. 

5 .s ' '4t per foot fuperjicial. 
P«!aliGuiTkcd mouldings, ftuii. by hand 
Circ^ar ^itto, fiatfweep - ' - 
Ditto qbjck fweg> ; - - ■' 
WMnfcot mouldings flxick by hand • - 
CiiciiUr ditto / - . - t 

gfti^hogany ftraight ditto - - '^ 
' Circular ditto - - - - 

NJptules, or block, j)er/if« - 
Bi^t if with bells, ^c. per ^ece 
T^fc^n blocks - - i 
Ditto raking - - • - 

,o,.. ■. .. ■ ' K2 



75 



% 



v.. T 

1 £ 
2 



8 

3 
6 
8 

Ionic 



J.'ll 



76 : TIf«vit(iJ^It*«' *IttOM-Jta»K'.;>' 

Ionic modUlions ca[^)ed - - 
£)itto taking - ' - - , , . - 

MOULDtS) 'ARC;HTT-1lltV0, 
3URBASES, -&C. - 

At per foot ruhning. 
I common furbale ' - ,,'-, 
li lingle architrave - " '-' 
h and half ditto - .■- ■ r 
1 ditto - -..-,- 
hair rail - - , - , ,^.- 

aping - - - :.:- 

.,, PIiLAfiTERS, FLDTIN6S1 &C. .. ir 
■ Atperfaotnuauiig, ■' i 

tvkAi (jeat {bnk &ce pilafters> 4 indies 
■ 4'ide - - - ; - 

Ditto 15 inches wide - . . 

Dijto '6 aiches wide - . . 

'fjecM in! ditto; each' 



i ipcU attd f inch flutes 
Rdli ■ 



idh (^ttb ' 
ijlindh ditto 
Tvro jncli ditto 
Grboyes pr fquare finkings 
La^gei ditto - - ' - 



j : HUNNING ARTICLES. 

; At per foot.. 

TBlcwg|i fillets - - . - 
VVIroighf ditto - 






\ 



Circular 



CarpenUn and y«ti^!N fma-. 



ftaff- 



d, or quirk tivolo bead' 



1 inpanneb - ' - 

:ds mitred'in panneU '■ 

Is,, each - - , '■' 

pi^toito grooves. - . - - 

§.uk joint - - - r . ;t 

Lairgd ditto .--.-. 

Moulpec] rail and cloak pins r - *, 
, t'liin idej|teh - - . - . ._-. 
it"i4icy dilt^ - - - - 

■; ! .RACKS AND MANGERS. 

'-■ ; : jii per foot running, 
,'^9f:k^ a^d mangers, with oak flails^ 
tails, &c. complete - - - 
Oak top gl inches by 2| inches wrought 
round and fpilud - - - 

Seed rack , - - - - f 



t. d. 



»1 

,4 

A 

,31 

:->3 



3i 

■ i 
1 

■l6 



RoiiSh 



CarpaUcrs and JUkers Pfiaes. 1/^ 

Rough imch and half ,oak httcr boards 
II inches wide " • - - 
Inch deal arrifs bars - • • 
Two inch deal turned tack ftaves 
New inch tind half deal hamefs pins, 
framed, each - - „ « , 
Qak harnefs pins 1 4 inches long 
Two jnch hew oak or beech rack ftaves 
tuifned - - - - * 1 
Old rack ftaves refixed - - 



\ '!• (*»c^^ 



V*.. 



' •-■'rt 



U3U:^5 



4.) 



I • , 



•*«. 



L--^'a 



Ix.' PALE FENCING. 

c .^i per rod running. ^h 

Four feet pale fencing, With fotfr fe^t 
ti^iH cleft pale* * - iSs.tb 
Lfibpur only - *. • — i 

Five-feet *left pale fencing 
Labburonly - - - - 
Park-paling, with 5 or 6' feet <left pates^- f 

2: rails in a pannel - il. ^si 

Labour only. /- - -. t ^^ >► 
Ditto 3 rails ia a pan^ifil ^ ^, .^ jr. -j 
Boarded pale fencing, 5 or 6 feethig^i, 

with .rough feather-edged deals 

Ditto planed • >• . - 

Labour only - • - 5s, to 

Ditto pofts, rails, and boards planed* 

with ; 3 rails in a pannel^ top and bot<- 

' tdm rails of oak, middle rail a deal 

batten, and capping on the top of 

the pales - - • - . 



Li 



s. 



d. 



~ c 



3 

1# 



j'^ 



«. I 



8 






!, 



I 



1 V 



•l! 



I 



■.!].h0 />/ 



?;. .1'; 



.17 



>y. 



n. 















1 






fV 



2 

4{ 



12 

Labour 



(^rpenieri and J men Prices - jjf , 

Labour 6nly - - - . - 
Comrtioii five-bar g^tes of pak^ each ] 

x6^. to 
labour to ditto • . . - 
If tawing be included - - - 
putting in ground ciHs under timber 
" buildings, &c. including timber artd * 
labbur, per Joot running is. to 

Labour only, per Joot run. 4}d, to 
fiarn-kjlobrs liaid wut^ 2-inch oak plaiik^ 
* iifttd clear of -Tap, per f quart - 
Workmanlhip to ditto, perfytJtart 
^cl\&. pi 07k^ per fo6t ^uhe - - 

Pam-floor4aid with two-inCh dad, and . 

'to lift tbem clear of fap, perfyuare 
5t-.ai)our to ditto, perfquare 

jis:>joifis may he of various f cant ling 9^ < 
:fne quantity of oak ufed in them mufi 
he cakukted, and charged to the fo-'] 
veraljl^&r^ 

irktjoifls to he laid 12 inches apart. 

Standard Ladders^ &c. per round . * 
Labour, /er rtmn^ . - * ^ 

r CEDAR. 

At per foot fuperfcial. 

Inch and half cedar feats to v?ater 
clofets - - -r « . .^ 



■ 

18 



d. 






6 



«5 
12 

5 

'5. 
9 



< ,.' 



' r 



j: 



w 

i 



* 

V * 



81.M. 



8o TH£ BUI|.D£R's IPRICZ-BOOX^ . 



Carpenters and J^tmnt, Prices* . 
ELM? 

At per foot JkfefjiciaL 

Inch and quarter elm planed one fide 
Rough three-inch elm, and labour ' ; 
Three inch and half elm plank 



\£' 



•* f 



, RIGHT WAINSCOT. 
JLtpirfaotfaferfiewl. Labour and NaUs incloM* ^ 

^ in<:h wamfcot - - - . • 
Ditto planed both fides and dove-tailed 
J inch wainfcot - - ;- ;^ » ♦ * * - 
Ditto planed one fide - ' - j' •' 
Iftchdittp. - - • '.''^ - 
Ditto planaed both fides - . :^ .* - 
Ditto and dove-tailed - -»";.'••- 
Inch and | wainfcot {daned one^fide> - 
Ditto planed both fides - .'•'*- 
Djtto and clamped^ orpUnedboth fides 
. fand framed • - ^^ r V 

Inch and Quarter wainfcot framed fluQi 
Ditto bead and flufli - .. - - 
Dittip with inch pannels - 
Irv:hland ^ wainfcot, planed both fides, 

mitred 2|ind clamped - - - 
Inch;and half wainfcot, counter top, 

clomped - - 
Inch and half wainfcot, planed one fide 
Dittp framed flu(h . . . 

Two inch Wainfcot planed one fide - 
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'Carpentefs and Jouurs Prkts» 

Ditto iramed fronts, bead aad ilufli 10 
front, and flufti within - - 

Tw^ iqch;and half wainfcot - - 
Wafnfcot mouldings - - 
jindi tvainfcot h^^^ptr foot running 
t • . ■ ' 

» ; 1 MAHOGANY. 

I ,Ai ^tr foot fuperJiciaL 

;h mahoga,f)y iq fh^lves, plinths, &c; 
In ^^wers 

^ ^ hianogany, in (helves, &c. 

E^ttjo i^ drawers - - - - 

Incii di£to in fhelves, &c. ^ - 

Qtt|c> feat^ and bearers - - 

Ewtip niitrpd and clamped 

Ii^h anfi \^ in fhelves, &c. 

DJttpf^ts| and bearers - 

Incb| and hjalf mahogany feat . - r . 

DhttTclamped flap - - v -. ?^.. 

In'iihi ai]|d half framed and be5|d?d to. 
laiiVoiv ftiles, and rails to. front gf- 
>c|6k|-cafes- - -; - *• -* 

Mahjog^ny; mouldings , - .^.- 

Cffctilar ditto - - t r\ 

Mahiogs^ny torus inch and ^ girt, pr 
%oi running - . .* . . 
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Carpenters and Joiners Prices. 
CARPENTERS AND JOINERS PRICES 

* For Day-work^ . 

AS CHARGED iN THEIR DAY-BILLS. 

LABOUR. 

To each man per day 
Ditto for every fingle hour 
For a pair of lawyers, /»tfr ef^ - 

N. Bi The following prifes are calculated 
for jobbing work ^ wjierefmall quanti- 
ties of each material are ufed ; hit 
rvhere large quantities are ufed\ they 
Jtiould he meafuredy and the foregoing 
f ricks mvfi then be confidered as the 
value. 

OAK TIMBER. 

All oak timber not exceeding 9 feet 
long and nine inches fquare, in one 
piece, as common oak fcantling, ge- 
nerally, /)(rrybo/ cube , - - 

All oak fawed die fquare 

All oak timber y more than the abo've di- 
menfions^ to increafe in value propor- 
tionally. • ' 

Old oak, /^r/(?(?^ c«^tf • - - 
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THE builder's PRICE-BOOK. 
Carftnttrs and Jmmrt Prtcei fit Bt^- Work. ]£ . 
FIR TIMBER. 

\i the prime coft is 50s. per load, ptr 
foot cuke - - . - . 

N. B. For ecery advance qfSs, upon 50s, add I| 
per foot, or in that proportion, as under: 

£n s. d. 

2 10 o ^^x load ipx\mtco%per foot cube 
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N. B. All fir ufed injhoring, for the ufe and wajie, 
charge One-TUrd of the vdueofiike timber '^ hut 
if large quanties are ufed in the fame bufinefs, 
One^Fourtk» 
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Carpenters andjoimrt Prices for Daj^Wori^ 



Size. 



jSmall fize 
45 inches by g 
jl8 ittches by 12 
^^4 inches by 1 2 



WEDGES. 



At per pair. 
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Oak. 


Fir. 
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riFL,;ELM,,NEW AND OLD OAK PLANK. ^. 




At per foot JuperJiciaL 



oa 



Fir. Elm. N.Oak. OSM:. 



Iiich - - 
Inch and half 
Two inch - - 

Two inch and half - 
TJirefeinch - 
Three ijic^ and half - 
Four iiith - - 
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: . "t^. B* Battens are ejleemed equal to\of a deaf of the 
fame length and thicknefs. Alt Jeather-edged 
4tals\are fuppofcd to he yellow deaty and equal io 
three ; quarter inch deal, but if white, cqwil ta 
/lit deal. ^ - 



D£AL$^ 





1 


•^ 


■J 


■4 


-s 


•s 


■a 


■D 


T 


i 


1 

2* 


3 


S 


i 




■a 


* 


* 


B 


s 


1 




t 


i, 


i 


i 


■s 


•j 


s 


1 


1 
s 


■=• 


•s 


■s, 

■a 


« 


»• 


3 


t 


A 


i 

■s- 


1 


•s 

s 


■i 






3 
8 


i 


1 
s 


•s 


1 


"3 
"i 


1 


s' 


•a 


i 


i 


t 


3 


4 


1 




■* 

£ 


i 


3 


"5 


■t 




^ 


1 


3 


•6 


3 
i 


•s 

5, 


?. 
^ 


1 


* 




■1 


1 


•s, 


3 


s 


3 
i 


•6 

i 


•8 


t 
i 


■J 


i 


•a 


« 


1 


s 


s 


•s 


1 


1 


j 



.a* 
fiS. 



86^ THE BUILBEIl^S PRIC£-BOOK* 



Car^nten and Jolntn Prices for Day Worh 
CLEAN DE:AL. 

At per foot fuperficiaL 



5. \d. 
6 
8 



^ inch - ^ - ' - 

Inch -. - - - - '. 

Inch and quarter - - - - I ^ 

Inch and half - - - - - 1 

Two inch . - - - i 

Two inch and half - - - 12 

Three inch ~ - - - 14 

FLOORING BOARDS. 

If a board is prepared to lay in a floor, 

add for a ten foot deal 
A twelve foot deal ^ - 
A fourteen foot ditto - - - (5 

WAIN-SCOT AND MAHOGAl^Y* 

All wainfcot and mahogany to be charged by the 

foot fuperficialy meafured neat. 

Wainfcot, g 






^loch 
J Inch 
I Inch 



Inch - - - - - ' 

Inch and quarter - - - ■ 

Inch and half - - - - 13 

Two inch - . - - - - 18 

Two inch and half - - - - 20 

Three inch - - - - 24 

Mahogany being continually varying in price, ada a fifth 
or a fixth on the prime coft, for profit, wafte, &c» 

IRONMONGERY 
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C«y«^(rtlr a^ JtUtn fraii fir Daj-Wtt*'. 

SA3H-LIliES, PULLEYS, WEIGHTS, 
'' -LUE, ©C.'-'" 

iid white line, per yard 

to, ditto - - 

3, ditto ... 

Ileys and pins, each 

d puUep - - 

eys - 
Brafsditto -----, 
Glue, per lb. - - - 

Beft Sjaiftjury ditto 
Pitch, ftr lb. - - - , - 
Spikes,' hold-fafts, and wall hooks, 
per lb. - - ' - ~ 
Call iron fafh-weights, per lb, ' - 
Lead ditto, ditto - - _ -. 
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ionHMHYMEK CARPEMTBRS AWD. 

JOINERS WORK lY MeofuremetU. 

i. BREST -SITMMEas; 
fommer fronts framed roug^, per 

cvlt - _ ■ _ 

id framed, per /quart 
cuie - < . . 
rebated and beaded,/er 

cube - _ _ 

rED FLOORS. • 

Bridge^ floor framed with binding an^i 
tcqilirig joift complete, perfquare - 

T!^to,fie^/oot cube . _ 

Ditto framed, deep and fhallow, witli 
tdling dr puUcy-joifl complete, per 
/?j«f '- - . . . ■ , 

EMttp, fer\jMt cuk - - _ , 

ComjmOn floors, cafe and tail bays, fier 
. fjuare - . . . , 

Oftto, perjbot cuie 

Ceiling floors, or common floors, witfi 
only well-hole and chimney trim- 
mers, perfquare - - _ _ 

Ground joift laid with fleepers, ditto 

Trufling of girders with oak, per foot 
running - - . _ . 

Ditto with fir - - . . 

N. B, Fixing Bolts included. 



if. 



n ■ 



FRAMIB PARTITIONS. ^ 

Truffed partitions, per fquarc 
Ditto, pet foot tuhe 
Conamon partitions, perjquare 
Ditto, per Joot cube 
Thafled fionts to galleries, perjquare 
J^\itOi pet foot culh -* -» . -^ 
N. B. Fixing Bolts and ironjiraps to 
the trufftd work included. 

ROOFING. 

King-poft and t ruffed roofs, with pur* 

lo^ns, &c. and fixing on the iron work 

, complete, /tfrjfjttf are - los. to 

Ditto, per foot sube - -» • 

Common truffed roofs perfquare 6s. to 



<; ** 



Ditto, per Jfoot cvM 

Kirbi roof$, ijoduding riling [date$, &c. 

complete,j&^r/jfM^r^ * 
^kto, per foot cube 
Common roofs with tie and collar 

b^ams^ perjquare - - 
Ditto, p^ foot cube 
Ditto with ridge-picce only, perjure 
Plates, bond-timbers, lintels, &c. per 

Joot running - -; - . 
Bridged gutters and bearers, per foot 

Juperfcial - -. 

Centers to doors, windows, or apertures, 

per piece - - 
Rough boarding for llatbg, perjquare 
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Ditto 
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Dit|to ^ges Aot , -^ - 

Ditto and fpringed * - . 

Ridgfe-rol^ per foot running ' ^ 

Rafiter$ fdet, and eavcM:K»rd 

y4Uley-fboirds 
^ Wajtfcrj-triinks - - * - 

"VNterj-trunks, with impoft neck and 
itoe - - - - - 

Dob^cafeis and Windows, fran:)ed, per 
Jip6i Superficial - - ^ - 

Dx^Oy peY pi^cc - * as. 5d^ to 

lyi^iOy^ pcffoQt mbt * * « 

Di^o refoiited and beaded, &c. per foot 

yjiiperfidfal 

jy\tx<); per foot cube 

Poor-cafdKs wrought and framed* of 

1 <>aki, per foot fuperficiul 

Ditto^ per foot cube - 

Pl^to rebated and beaded, per feet 
Superficial * - - * 

Diitto, per foot cube - - r 

Cfeht?ering to vaults perfjMrt 

Ditto 't^poins - * - - 

Iii(ih battening to waUs . ^ - 
> Two Incfi ditto - - - 
' Ditto with quartering 3 by 4 - 

^racketing to piafter^ coTmc€9 per foot 
running • - - 

Ditto to modillions - • . 
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WJQRIKMANSHXP TO FJLOQB.S. 

^^^ainfcqt dowclled floors perfquare - 
Straight Joint -^ - - 

Ctean deal dowdled floor, and to take 
trouble to match the boards well - 
Ditto bitten floors - - - *: 
Second JDcft ditto dowellcd - - - 
JDittb b$ttcm ditto - 
Straight; joint, edge nailed - ^ 
; XMtt0 rdbated, or grooved and tongUied 
Nw B. if two inch deals ^ add twoJJtiU 
lif^s fcr fquare more; but if wide 
, ' Boarding y only one 
■Whdle deal rough floor, edges ftiQt^ 
\ferfqimre - - - - . - 
JXttQ rebated, or grooved and tongcued 
V\Yhdled^ . - :• 

^^Irich di^to - - - - ^ 
^Inch. ditto rough, edges (hot - " - 
"S(j>un[d feogirding, with fillets 
F|irnn^ joifts - - 
. -liftifi^ {boards, per lijl - - - 
Tfeplaripg flooring boards, a ten kit 

bcjarcj 
l^wclvej feet ditto - 
FjDutteqn feet ditto - - - - 
Deals Wrought one fide and fliot, per 

Jopt fuperjicial - 
pittb l^th fides ^* - 
- S$t deal linings ;} 
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flinch ditto, plowed and tongued 
l^wcl fltirting ditto * - - 

ditto plugged to walls - - . 
Kjakipg ditto to ftairs • * . 
I^vel plinth and torus - - . 

laking ditto - ^ - .. 

jitto iid:ibed down to fteps 
Iiich or whole deal framed grounds - 
"l^to on one fide notiramed - 

jkto on one fide framed and rebated 
'hole deal jambs to doors fingle re- 

^ bated - - - 

Sit ti) double rebated ' 
jad, flufli, jambs, linings, andfoffits 
«; dOubJe rebated - - 

Ditto ovolo flat - - - - 
^Sbuare backs and elbows - - 

.' Qvolo flat ditto 
Qgiiik (pG bead ditto ^ - - 

^\fORKljlANSHIP TO WAINSCOTTING. 

/Square framed wainfcot, per foot fupcr. 

•^ ifwajrf fiitto. - - - / - 

i^akingl ditto - - - - 

fvoio, ,or OG framed and flat pannel 
Iwatrf^itto .-" 

Laking ditto r - - 

iittb o(volo, or OG framed and raifed 
I pannel, or an aftragal moulding on 
ptond - - - 
Dwarf <}itto -. -. - ' - 
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Jcurne^irien Jomn Prices fir melted Wofh^ 

Ralciiig ditto •- - 

Two inch quirk OG and bead framed, 

and flat pannel - - - 
Ditto; with raifed panneU and fmall 

mouWing round - - * 

DADO. 

K^5^c<^ dado and grounds, pet foot 
juperjklal - " . - 

V Riking ditto - - * - - 

Level circular dado, glued uponacyJin- 

ider in a horizontal direftion, backfed 

. " arid wedged with plinth and torus 
complete, pcrjoot fupcrficial 

.Circular raking dado, ditto to ftkm, 
iplinth and torus fcribed down to 
ftcps complete - - - : :. 

j i PARTITIONS. 

iawJ aqd brace partition, j^/oicrfyij&^r, 
Pktci frfimed fquare - - 
J)lttd qvolo and flat one fide, and 
: fqijiare the other - - - 

^ J>lttof 6violo and flat both fides 
' Bittd ovblo, or OG framed, and railed 
ipaiindl one fide - - . 

l3Utp ovblo, and raifed pannels both fides 

; DEA^^ DOORS. ,^ 

! I \Jt^ptrfoQtJuperfidal. . . 

Whole deal rough ledged doors 
Ditto wrought - - - 
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Ditto wrought, rebated* and headed - 

Two inch deal rough Idged dwory - 

Ditto wrought - ^ -'.%,- ' ■ ' 
Ditto wrought, rebatcd» and bcaaed ^ I 

TWO PANNEL DOORS. 

JmJh ^^A ^^^ Quarter^ and Inch and 
I Half thick. 

§(\uare framed on both fides - - | 

OviJa flat and f<iuai^' , r 

Ovoio' flat on both fides - , - 

Quiik OG b^ad and fquare 

Quirk OG bead bath fides 

Bead butt and fquare 

-Beld butt both fides - - 

Bead flufh and iquare - - 

Bead fluflu both fides - 

FOUR PANNBt D€W)RS. 

Square franied on both fides - 
;Ovolo flat and fquare - 
pvoJo flat both fides - - . 
Quirk; OQbead and fquare , - 
Quirk OQ both fides. 
Bead !3Utt and fquare 
Bead butt both fides - " - 
Bead flufh and fquare 
Bead iflulh. both fides - ^ 
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jMmtyiifen Joiners Prices for meafisred Work* [£, 

SIX PANNEL DOORS. 

Square framed on both fides 

Ovolo flat and fquare 

Ovolo flat both fides - - 

Quirk OG bead and Iquare 

Quirk OG both fides . . - 

Bead butt and fquare - - 

Bead butt both fides - - - 

Bead flufti and fquare - 

3ead fluQi both fides 

N. B. If z inch Doors a halfpenny per 
foot fuperjicial on each article^ and if 
flj inch doors add id per footfuper- 
JiciaL 

STREET DOORS. 

Two inch deal fix pannel doors, the 
four upper pannels ovolo flat, and 
raifed pannels with nnoulding on 
raifing, and bead and fluih bottom, 
pannels, and fquare back 

Ditto with bead butt back 

Pitto with bead flufh back 

Two and a half inch ditto 

N; B. If with double margins add a 
halfpenny per foot fuperficial. 

MAHOGANY DOORS. 

. At per foot fuperficiaL 

/T9fq inch fix pannel ovolo flat both 
fides - - - - 
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Jvarw^ 7««^' Prim fir tma/kt^ Work. 

. Ditto quirk OG bead both Hdes 
N.iB, Vtneered atfd crofs-banded daer 
._ .' dependi entirely on the ^yality oj tk 
' ^ tvorkmanpiip, which can be deter 
■ \ mined only by infpeHion. 

-H i WORKMANSHIP TO OUTSIDE 
'^' ' WINDOW SHUTTERS. 

-i^mi>efi oucfide window-fhuttersj pr 
■" foot ftiperficial - - - 
Dkto fmmed, bead and flulli, ant 

Tqiiarfi back - - - 
' ftto fr^tnedi bead and flu(h on boti 

Wi - - - ■ 



Dito 

rid< 
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lNS>I>E WINDOW-SHUTTERS 

Inch (ilaitiped, or twopannel fquare fliut 
ter(, one height, per foot fuptrjicial 

Pitto intwo heights 
ijtto ovolo, flat aad fc^uare back, om 
- height - - - - 
^tojtto in two heights 
' tDltto three pannels in one height 
Ditto in two heights 
Ditto four pannels in two heights 
Three pannelled, framed quirk OG an( 

beadj two heights 
Four pannelled ditto 



o8 THE BUItqER's PRICE; BOOK. 

Jouruiymen Jmer$ Pricafor meafurtd Wgrk. T. 
. WORKMANSHIP TO MOULDINGS. 

Mouldings ftuck by hand, as cornices 

bafes, impofts,. double, architraves, 

he. per foot fuperjicial - . - 

Chimney piece mouldings - - 
Circular ditto - - - - 

Djminifhed columns - . - m- 
Ditto pilafters - - -^ . j 
Flutes to ditto, per foot running 
Ditto cabled - - ^ . 

Facia and fingle cornice - 

Pitto plugged to walls - - 
Single cornice ditto ' - 
Ditto plugged to walls - -' 
Double cornice and fafcia, per foot 
fuperficial - - - « 

Single architrave, per foot running 
OG or ovolo moulding - - .. 

Small ditto - • . • . 
Quirk OG bead - - . ^ 
Aftragals on pannels 

Ionic modillions capped, each - 
Ditto raking " - "- - . 

Small ditto to Chimney-pieces - 
Ditto raking - - - , . 
Tufcan blocks « - - 

Ditto raking - . . . 

Plain and fillet dentel, per foot running 
Bell dentel, fret, double-eyed, and dia- 
n}ond-<;ut ditto - 4d. to I 
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Joumej^meu Jointrs Prices fir meafurei Work. 
WORKMANSHIP TO SASHES, 

One and half inch deal ovolo fafhes, 
at perfootfuperjicial - . - 
^Ditto aftragaJ and hollow 
" Wainfcot or ..mahogany ovolo fafhes - 

Pitto aftragal and hollow , 

^ SASH FRAMES AND SASHES. 

Deal-cafed frames, with oak ibnk cills 
. 'C and one and h^ilf inch ovolo falhes 

fingle hung . - - - 

Ditto double hung ... 
Ditto with aftragal and hollow fafhes 
Cafed frames, with two inch deal ovolo 

faflies, fingle hung ' - 
Ditto double hung ... 

Ditto with aftragal and hollow falhes 
Cafed frames with two inch wainfcot or 

mahogany, aftragal, and hollow falhes 

double hung - - - - 
Ditto,, ditto, with wainfcot or maho- 
: g^^y P^Uey pieces and beads - 
N. B. If circular on the plan once and 

a half of the above prices^ and if 

circular head double price. 

WORKMANSHIP TO STAIRS. 

Steps, rifers, and carriage to ftairs, per 
foot fuperficidl - . - - 
Ditto clean deal 



N 



99 



\£' 



'y. 



2| 

3 

3f 
4 



5 

5i 



5 

5i 
6 



7 
8 



3 

4 

Ditto 



lOO THB BUiI.l>E^R'S FR^ICB-^fiOOK^ 



^ Journepmn J$mm Prkfsfw muffuved Workk 

Ditto moulded nofings and glued 
Newels to ftairs, ptrjoot running 
Deal moulded hand-rail - - 

Balufters prepared and fixed, per f net 
Ditto dove-tailed - - - - 
Whole deal framed ftring-tooard, /^^ 

fooifuperficial - - - - 
Ditto funk - • - - - - 
Cut mitred bcackets^ ptr fitce 
Plain ditto *. • . - 

Mb.hogany (Iraight moulded hand-rail 
Ramped and kneed ditto* 
Twift rail ditto *■ *• - - 
Mahogany circular hftnd rail, glued up 

in thicknefsupona cylinder, las. to 

SAWYERS PRICES. 

Twelve feet deals fawed, per dozen cuts 
Ten feet ditto, ditto . - - 
Xwelve feet battens, ditto 
Ten feet ditto, ditto - - - 
Ends or half deals - - - - 
Fir timber, at per load, 50 feet cube 
And all extra cuts are charged after the 
rate of three Jhillings per 100 feet 
. fuperjicialf or the fourth part of the 
piece cut. 
\Oak timber, per had - - - 
* Elm ditto - - - - . - 
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CARVERS PRICES. 

t^ARVING the Corinthian or Compojite capitid 

is valued by the diameter, to be done according io 

the order, in a majlerly manner y with kaves, 

jlem, and volutes in ptrfeS order y is charged at 

25. 6d. per inch ; asjor in/tance^ fuppofe a capi^ 

. talto be twelve inches diameter , this taken Jim^ 

. times makes 48 inches, which ai 2s. 6d. per inch 

is fix pounds for carving the whole capital com^ 

pkt€y and Jo in proportion to a three quarter or 

half calumny tSc. A pilafitr capital on the fact 

is one quarter y (3c. 

The 'Ionic capital in. full and complete order^ is 
from IS. 3d. to IS. 6d.per inch diameter. 

Carving of capitals has by moji authors been mea^ 
Jured by taking the fuperficial external contents -y 
but the above method is now pradlifed by the mojl 
refpeSlahle fwrveyors. 

N. B. Carved Work of late has been fo muck 
out of fajliionyand when vfedinfMchfmailquan-' 
titles^ and info flight a manner^ that upon confi-^ 
derationy the article of Carvers Prices appeared 
to add to the bulk of the book without a corref-' 
fpmdent benefit; we huve, thereforcy entirely 
omitted them. 
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PLAISTERERS PRICES, 
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WHITENING. 



£. 



iIM£- w H I TE N I N G , once, per yard 

Ditto twice - . - . 

Whitening to new work 

Walhing, fcraping, flopping, and white- 
ning to old work, per yard - 

Ditto to old ceiling flightly ornamented 

Ditto, with compartment frames and 
flightly ornamented - . - 

Ditto, with rich compartment frames 
and rich ornaments - - - 

Wafhing, flopping arid whiting to old 
plain cornice, per foot fuperjicial - 

Ditto to enrichal cornices • 

Ditto to enriched cornice and planceer 

Whitening in distemper. 

Wafh ftop and whipe, in diftemper, 
per yard - . - - - 
Ditto to plain coxniQts^ per foot fuper. 
Ditto to enriched cornices 
Ditto to enriched cornices and planceer 
Ditto to ornamental ceilings 

colouring, &c. 

Wafh flop and common colour, per 
yard - " * # - 
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PUiJIertr, Priu,. 

Ditto and ftraw or buff colour 
Ditto and gray .... 

RENDERING WITH.LIME AND HAIR. 

Kough, one coat, per yard 
Ditto and fet 

Circular ditto . - - - - 
Floated rendering, and fet 
Chimneys rendered, fet, and blacked 
each - - - - ■ - 

RUSTICKS, &c. 

Railed champered rufticks, per foot - 

Old ditto repaired . - - - 

Plain raifed fafcia - - - - 

Ditto key-ftone . - . . 

LATHING AND PLAiSTERING. 

lathing only, per yard - - - 
Ditto and one coat of plaftering 
Ditto, and-fet . - - . 

Ditto, circular - ' - 
Ditto, two coats and let - - 

Floated lath and plaifter fet 
Ditto circular - - - - 

Ditto fpherical, or to groins 
Spherical lath and platfter to heads of 
inches, per fogt - - . 
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Flaifierers Prtcet. ' 
ROUGH CASTING, 

Rough cSiG:onhxick per yard - 

Circular ditto 
Rough call on laths 
Circular ditto - . - 



STUCCO. 

Baftard flucco on brick, per yard 

Circular ditto 7 " ' " 

Baftard ftucco on lath - - - 

Circular ditto - - . " ^ ; 

Trowelled ftucco on brick 
Circular ditto - - - . • 

Trowelled ftucco on lath - 

Circular ditto - . - 

Jdd extra for dados - - 

Stucco groins on brick, per foot fi^per. 
Ditto on laths - • - 
Circular ftucco on laths to backs of 

Aiches, &c. - - - 
Spherical ditto to heads of niches, &c. 

STUCCO REVfiALS. 

'Ai per foot running. 

Stucco reveals to windows, 4 inches 

face - - * - 
Circular ditto . - . - 

Strait ditto, 8 inch face 
Circular ditto 
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Plaifi^rer, Prim. U.S. d. 

COUKTCR AKD FLAlSTtR FLOORS. > 

Covintcr floor on reeds or ' lajhs one 

ftroijg coat of lime and hdAx^ per yard 

Ditto, with burnt plaifter, one inch 

thick, per fquare * - - - | ijio 
Plaifter floors gray, two inch ahd half 

thick on reeds and laths - - 1 3 3 
Ditto, red 14 8 

BEADSj QJJERKS, &C. plain. 

m 

Cutting quirks to wood beads, j^ry^/ 

running - - - - , . 

Circular ditto - - - - 

Bead and quirk - - - ^ 

Ditto and double querk - .. - 
Circular ditto 
Ditto on a circular or elliptical plan 

FRIEZES AND SOFFITS, pldifl. 

Floated frieze on laths, sit per foot fa- 

ferficial - -. 
Ditto and fet - - - - 

Soffits on latlfs floated and fet - - 
Ditto circular "- - * ' - 
Ditto elliptical - - - 
Circular foffits bead and flufh three 
pannels on laths - - ^ 

Ditto ogee and bead funk three pannels 

on laths - - ^ ^ 

O N. B. 
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Tla^tren Prkei. |£- ^* I ^' 

N. B. Tkc two loft articles arefuptojkd 
to be one foot wide i if only half that 
widih, add one fourth more, per foot 
fuferJiciaL 

SMALL MOULDINGS, plain. 

Aftragals, OG orovolos9 iat the foot 

of friezes, per foot running - 
Ditto circiilar - - - . - 
Reed mouldings to form pannels on 

ftucco . - - - - - 
Ditto circular - - • . - 
Compounded mouldings^ three inches 

girth - - - - 

Ditto, four inches - - - 

Ditto, five inches - - - 

Ditto, fix inches - - - - 
N. B. If any of the lajl four articles 

are circular^ add to the above prices 

one third more ; and if elliptical add 

one half more. 

c ORIS lets, plain. 

Cornices, three inches girth, per foot run. 
Ditto, four inches girth - - 
Ditto, five inches ^rth ... 
Ditto> fix inches girth - -^ - 
Ditto,, feven inches girth 
Ditto, eight inches girth 
Ditto, nine inches girth, and all above, 
per foot fuperfcial - 
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Pl^Urm PriM, IQ. d. 

BNKICHMSNTS TO CORNICES. 

Enriched mouldings call folid up to 

one inch girt 
Ditto one and half inch girt- 
Ditto two inches girt . . - 
Ditto two and a half inches girt 
Ditto three inches girt - 
Enriched hollow members put up fepa- 

rate up to one inch girt 
Ditto one and half inoi girt 
Ditto two inch girt _ - - 

Ditto two and half inch ^rt - 
Ditto three inch ^rt - - - 
N. B. If circular add one4hird to the 



BNRICHMESTS TO SOFFITS, 

IB cornices or ceilings, cajl. 

Guilochi orgollofe, inch and half wide, 

per foot rwining ... 

pitto, two inches wide and,flower 
■ J)itto, three-inches wide 
" Ditto, four inches wide 
Ditto, fix.inches wide, and the flower 

put up fing^e - - - - 
N. B. Frets, Flutings, or asjfoMw 

ornament of the above widthi, are 

•nearly of the fanf^frice. 

O 2 
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. Flaifterers Pric^ * . \ 

ENRICHMENTS TO.FHIEZES^ SOFFITS, 
AND STRINGS, cofi. 

Friezes four inches wide, perfootrunning 
Ditto, five inches wide - , 
Ditto, fix inches wide - - - 
Ditto, feven inches wide , - 

Ditto, ^ight inches wide - 

N.B. Soffits aud strings, of the 

above widths^ are the fame frite. It 

ii neceffary to obfervey that ifmnth- 

stents are modelled frem origimd de^ 

, Jigns>, the expence of modelling fhcM 

, S^ charged to the employer^ or added 
to the price pet foot runnings accords 
$0 the number of feet worked. 

OKUAUturs, woriedby band^ (i?c. 

Hulks caft and fixed in feftoons dnd 

drops, per foot running 
Feftopnsto hulks or indented leaves by 

hand in ftucco * 
Laurel leaves and berries woriced by 

hand ^ . - * * 

Oak leaves and acorns, or. ivy leaves 
, and berries, ditto - • - 

Vine leaves and grapes, ditto 
Foliage, ditto, per foot fuptrficial * 
Fan ornaments, common fizc, ditto 
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Pki/lirtri Prim. , - - ;.- I 

BAT-WbRK. 

Plaiflerer, per day . - . ,- - - 
Labourer - -" - - ' - 
Boy - - - - - 
Laths and nails per kmdk 
Coarfe ftoff, per hod- '' - - ■ _' - 
Outfide lime and hair. 
Rdnningiluff ■■ - 
Fiiie ftuiF -..-,'- - - 
Stcccp ! • . ■ -^ ■ - 
■ tutty : - - ■- - ' - 
Pl^iftir, jfifT cnrf. - ' - - - 
Dittoi p'trbag - - ■ - ■ - 
Diitto per Ih. - ' - 
Fi* laths, per hmdle - - - 
Two-penny nails, per thouf&nd 
Size, per gallon 

Whiting, per dozen - _ - 
Size and wiiiiog, per pail - r 
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JOURNEYMEN PLAISTERERS PRtCES 

BY Medfwrement. 

WHITENlNCf. 

Lime whitening once, per yard 
Ditto twice - • - 

Whitenipg to new work - - 
Ditto to new plain cornice, perfect • 
Ditto to enriched cornice - 

Wafhing, fcraping, flopping and white- 
ning to old work, per yard 
Ditto to old plain cornice, per foot 
Ditto to enriched cornice - - - 

RENDERING WITH PLAISTER* 

'Rough render, per yard - - - 
Kender and fet • 
Floated and render, fet - - 
Circular ditto 

LATHING AND PLAISTERING. 

Lathing only, j^^r^^rrf - - ^^ 

Lath and plaifter one coat - • 

Ditto one coat and fet - r 
Floated lath and plaiftcF fet 

Circular ditto ^ - - - 

STX7CC0, 

Trowelled ftticco on brick, per yard 
Circular ditto . « . . 

Trowelled ftucco on lath 
Circular ditto . . • ^ 
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Jwni^mim Phjfiinn Prieis fy miafnumna. £ . 

^dd extra for dado. - - 

Outfidc ftucco on brick - - 
Ditto on lath 

BEADS, QJXIRKS, &C. 

Quirks and wood ht^^.perfoot running 

';S trait bead - • - 

Ditto and double quirk - . - 

Circular bead and double quirk 

Elliptical ditto - - - - 

Anifcs to outfide ftucco 

FRIEZES AND SOFFITS, plain. 

Floated frieze, per foot Juptrjicial 

Circular ditto . - - - 

Circular foffit - - - * 

EUiptical ditto - - -^ - 

SMALL MOULDINGS. 

Plain aftragal, OG or ovolo neckings, 
pir foot running . . ^ 

Circular ditto - • 
Neck moulding enriched 

Circular ditto " "" " ' 

Reeded mouldings, inpannels -. 

CORNICES* 

Plain cornices pndcr 4 inches girt, per 
.. foot running - - 
Ditto 4 inches girt and under 6 inches 
Ditto 6 inches girt and under 9 inches 
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Ditto 9 inches girt and up\Vftrck^ at 

fer foot fupcr. - • • 
N. B. Rceued fcfits and planceers or 

Jquarejinkings to he girthed with thf 
. fornice, and charged extra for each 
- reed orjinkitigy per foot run. - 
Enriched members to . cornice' caftfolid 
. up to 2 inches girt, per foot run. - 
Circular ditto 
Jlnriched hollow membersput up fingle, 

up to one inch girth -- • ^ 
Ditto from one indi to two inch girthr. 
Circular ditto - , - 



'■• -: 



ENRICHMENTS TO FRIEZES, 
SOFFITS AND STRlNtSS. 

ji mchcs wide aod under, per foot run. 

3 iijcbes wide - - , ,^ ;. 

4 inches wide • - - r ^ - - 

5 inches wide - - 

o inclies wide . - . - - 

f inches Wide - - - 

^ inches widie - -' - ' - 
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MASONS PRICES. 



P- 



PORTLAND STONE. 



\£>' 



ORTLAND ftone, meafured neat, 
per /pot cute 
Plain work to ditto, per foot fvperficial 
Circular plain work . - . 

I^ouldeq work - - - - 
' Circular moulded work - 
Stihkwo|"k - 

Stink joggliiag, per foot running 
Grooving - - - - - 
Throating - - - 

STONE COPING. 

Portland ftoneparallel coping, 13 inches 
wide, and 2 inches tXixcky per foot run. 

Portland coping, ig inches wide, 
and 3j inches thick in front, and 
two inches thick behind, throated, 
cramped, and ,the joints run with lead 

DittOj 1 2 inches wide, and three inches 
thick in front, and i|- inch thick be- 
hind 

Extra for labour to the return quoin- 

ftone, each - . - - 

, Yofkftiire ftone quarry coping 1 3 inches 

wide 3 inches thick in front, and two 

inches thick behind^ and throated, 

. per foot running - - 
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Mafins Prices, 



^. 
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Sixteen inches ditto - - ' - 
E^hteen inches ditto 
Old coping joined and fet ' • - 
Plain work to ditto, per foot fuperficial 
Sawing only - - - 

STONE SINKS. 

Portland ftone fink, 7 inches thicks per 

foot fuperficial - 
Ditto eight inches thick - 

Yorkfliire ditto, 7 inches thick 
Sinkflones, and worked, eacA its. to 

WINDOW GILLS 

Portland ftone window cills^ 8 inches 
wide, and five inches thick, wrought, 
properiy weathered, throated, and 
fixed in, of one pitcc^ perfodt running 

Yofkfliire ftone, ditto 

PORTLAND STONE BALUSTERS. 

One foot 7 inches long, 5 inches dia- 
meter, and joggled in half an inch 
at each end, each ... 

HaifBaluftcrs - - 

PORTLAND STONE PAVING AND 

STEPS. 

Paving in ftrajght courfcs, 1^ inch 

^ick, per foot fuperficial .. - 

Ditto, two inches thick - - . 
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Mafiai Pricti, 

Oft^on paving, with black marWe 

dots - - - - 39. to 
Paving laid diagonally in fquares 
Two inch and half Portland paving - 
Three inch ditto - - - - 
New channel ftone, 7 inches wide, per 

foot rwining - - 
Old paving with black dots, rubbed, 

fquared and Tcla\ti,per/ootJuperficial 
Old aftragal fteps, taken up, new 

jointed, rubbed and fet, per foot 

running .- - - - . _ 

Old Portland and Purbeck fteps taken 

up and refet - - ■ - 
Cutting out and pinning into ftone 

fteps - - - - . - 

YORKSHIRE STONE PAVING AND 
STEPS. 

Paving inftraighlcourfesj^cr/ooiyiySer. 
Ditto rubbed - - ._ 

Yorkftiire wine bins - - , 

Dittc^ ledgers - - - . . 

York£hire ftep, per foot running 
Ditto channel ftone - - . - 

PURBECK STONE PAVING AND 
STEPS. 

Paving in random courfes, per foot fu- 
Perjicial - - _ - - 
Ditto, in fliMght courfes 
Pa 
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Mafias Prices^' 

Ditto laid in tarras - - - 

Purbeck paving rabbed - 

New Purbeck Channel ftonc, per foot 

running - - - - 

Purbeck fteps - . - - 

Old ditto refet , . ^ - 

Old paving taken up and rclaid, per 

footfitperJieUi -» •» * * 

CRAMPS, PLUG JOINTS, ^C . 

Cramps to Portland, and letting in, 
each - - - - . — 

Ditto and run with lead • . - 

Small cramps to chimney pieces 

Holdfefts 

Holes cut for iron-work • - 

Mortice holes - - 

Large ditto - - - - - 

Holes cut 5 inches deep - 

Holes cut 8 inches deep, and 5 inches 
fquare - - . ^ - 

Stone plugs and joggles cut 

pipe hole and wa(her let into fink 

PORTLAND STONE CHIMNRYS, 
SLA3$, &Ct 

Portland (tone chimney pieces and 
flabs, not lefs than an mch thick, 
per fdtt fuptrjicial - - - 

Pitco^ }| inch thick ? ^ - 
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MafaiK Pricti. ■„ ■■. 1 
Ditto, two inches - - - 

Ditto, 2i inches thick - - - 
Ditto, 3 inches - - - . - 
Old ditto, lawed, rubbed, and fet - 1 

Ditto, cleaned, fanded, fcoured, and 
fet - ^ - - - - - 
Ditto fet only - - -' - 

HEARTH AND COVlKGS. 

Sfit fite-ftones, or Ryegate-ftone hearth 

and covingS( fcr/ootjiiperficial 
Whole ditto - - - 

Old Ry^ate, worked and fet - 
Purple marble covings, two inches thick 
Black ditto, 3 inches thick 
Old ditto, relet - - - - 

. MARBLE CHIMNEY-PJZCES, 
SLABS, &C. 

Veined marble, per foot cvhe 

Plain work to ditto, f>er foot fuperficial 

Sunk and moulded work 

Veined marble chimney-piece and flab, 

not lefs than an inch thick 
Ditto, li incheslhick - - - 
Ditto, 1 1 inches thick 
Statuary marble. /er/ooi c«A« - 
Plain work to d^Mto, per foot fuperficial 
Sunk and moulded work - - - 
Statuary marble chimney-pieceand flab, 

not lefs than an inch thick - 

Ditto, 
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MafoHi Prices. 

Ditto, t^ inches thick 
Ditto, i| inches thick 'z - -^ 
Ditto, 1^ inches thick . • - 
Small n:foulded hollow to edge of ftelfj 
. per foot running • - -^ 
Treble reeded edge to ditto 
Fluih bead in pansels ... 
Aftragal to neckings . - - 
Quirk OG and fillet to 4Ded moulding 
Old marble chimney-pieces, fanded, 
polilhed and refet, per foot 'Juper^ 

ficiai - - 

» 

DAY-WORK, 

Mafon, perdayt . - • - 

Polifher - . . -* - 

Labourer, - - - - - 

Mortar, per hoi - - , - 
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PAINTERS PRICES. 

Painters work is meajurtd wherever the brufi 
goes. 

All wainfcot, dado, doors, window-ftiutters, jamb- 
linings, mouldings, architraves, &c. arc mcar 
fared by the yard fquare. 

Chimaey-pieces, ornamented ceilings, and other 
enriched work picked in, and fmall detached 
pieces, done with variegated or fancy colours, 
&c. by the foot fquare. 

Ornamental figures, carved mouldings, comice^^ 
facias, Ikirting, water-trunks, &c. by the foot 
running. 

SaQi-frames, window-lights, cafements, &c. per 
piece y and fafli fquares by the dozen. 

All common colours, either for outfide or infide 
work, as white lead, or ftooe-colour, lead- 
colour, cream-colour, pearl-colour, wainfcot- 
colour, chocolate-colour, &c. at the following 
prices. 

Paiiiting 
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Painters Prices, j^. S. 

Painting, once in oil, comn^on colour 
ptryard - - - - - 

Ditto twice - - 

Ditto three times - . - 

Ditto four times - - - - 
Infide painting, twice in oil, and primed 

iniize . - - - - 
CIcar-coal and finifh - 

N. B. Knotting included. 
Once jn oil, on ft ucco, /er^^^r^ 
Twice in oil - 

Three times - • "• 

Four times - - - 
Ditto and fanded - - - 
Carved work once in oil, per foot fuper- 

Rcial - - 

Ditto twice in oil *■ V "" 
Ditto three times in oil - • - 



SASH FRAMES, &C. 

Safh frames once in oil eack - - 
Ditto twice in oil - - - . - 
Ditto three times in oil - 

Sa(h fquares, once in oil, per dozen - 
Ditto twice in oil - 
Ditto three times in oil - 
. Ditto three times in oil, and flated 

dead white - • - - * , ' 
I nfide fquares, clear-'coaled and finiflied 

Window lights, three times in oil, each 



, ..i :4 



- . . 



d. 



8 

^2 






,' M : .. 



ti 



;i 



9 



% 



1 
1 

1 
I 

1 



3 
8 



3, 



'6 

Calemcnis 



THE ItJILBIfIt ? PIIIOS*SOOK. 
PmMltri Prka. 



Cafernents . - 

Iron-bars - - - 

, Window cill, once in oil 

{Ditto twice. in oil - - - - 

■,6itto thitc times in oil .- ■ " 
R&feals tb windows, once in oil 

.Ditto twice in oil ■ - - ■- 

Ditto three times in oil - - - 
Sqliares painted black - . - 
C\teckeT6 per dozen - - - 

fields painted and fiiadowed, each 

SKIRTING, &c. 
Aipcrfoet ntnmng. 
Skirting clear<oal and once in oil 
Ditto twice in oil - - - - 
,. Ditto three times in oil - - - 
(land-rail to Hairs grained ai3h(^;any 
Ditto grained and varniftied 
Rful and cloak pins twice ia oil - 
, "Pitto three times in oil - - - 
'Water trunks once in oil 
Ditto twice in oil - - - ' 
, Ditto three times in oil - - - 

CORNICES. , 

At per foot running. 
Single corrace twice in oil 
Ditto and fafcia - - 
Large double cornice 

<2, 



Single 
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Painters Pr'tasm T. 

Single cornice three times in oil 
Ditto and facia - • . . 
Large double cornice - 
Enriched ditto - 
Ditto with blocks - - - 

OUTSIDE CORNICES, 

* At per foot runnings 

Single cornice, twice in oil - 
.Double cornice - - ^ 
Ditto with blocks - - . 

Stone ilring - - - 

Coping edge - , , - • 

Single cornice three times in oil 
Double ditto - . - . - 

Ditto with blocks 

Stone firing .... 

Coping edge - • . ^ 

RICH COLOURS IN OIL. 

Twice, in oil gray, per yard 

Three times in oil ditto 

Four times in oil ditto 

Twice ih oil blue - - - 

Three times in oil ditto - . - 

Four times ia oil ditto - - . 

Twice in oil green 

Three times in oil ditto 

Four times in oil ditto - - • 

Twice in oil grained wainfcot - 
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PahiUrt Pricei' 

Ditto and varn'flied 

Twice in oilgrainetl mahogany 

Ditto and varnilhcd - - ' - 

; VARNISHING. 

Cleaning and varnifhing to wainlcot- 

ing, ballufters, Sec. per yard 
lyittQ to (qoaTes," per dozen 
Ditto to window beads, perfei - 3 

Ditto to beads and pulley pieces - 6 

*WMITE AND RICH COLOURS 
FLATEO. 

, Oncein oil, and flated dead white with 
the heft Nottingham lead, jwr^arrf 
Twice in oil ditto ... 

Three times in oil ditto - - - 
Four times in oil ditto ... 
Once in oil ditto to carved work, per 

Jooijuperjicial - . _ - ^ 

Twice in oil ditto - . - - - 6 

Three times in oil ditto - - - 
Fcwrfimes in oil ditto . - - 
Twice in oil and flatted French gray 
Three times in oil ditto' 
Fdur times in oil ditto ... 
T(feice in oil and flatted blue 
Three times in oil ditto . - - 15 

Four times in oil ditto - - - 17 

Twice in oil and flatted green <■ 1 4-. 

Three {im:es in oil ditto - - 1.6 

Q__a Four 
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« 

Four tim^s in oil ditto - - - 

Ditto with verdigreafe green - '^ I 

Twice in oil and flatted window fiontd 

and door faces, the p^anek gmy 

and the i:ail$ and {^iles white^ per 

foot fuperpcial - - - - 

Ditto ^e^n and white - - . - 

PAINTING ON (>ll^AMSK~tAL 
STFCCO, AS CEILINOS, &C« 

Ornamented ceiKngs, five Mmes in oil, 
2^nd flated, ground variegated, and 
picked in with fevenil, or any rich 
colours, asfimlhe4 in twagreens^ &c. 
all of tl|ie bed fort, and the ornaments 
dead white, at per foot fuper. 5d. ta 

l^itto, fourtimes^ih oil, and flated, the 
ground picked 'm with two French 
greys, and the ornaments dead whke^ 

4d. to 

Diijtenliper on fhicco, wi;th enriched 
mouldings, ground ftraw^ lemon) or 
^nk colourS) &c* and the mouldings 
nAiiit, per yard - , - 



^ORNIC](S FLATTED DJEAD WIJIT^* 

* At ftrfoot rv^ning^ 

Sinjgle cornioe twice in^oil a&di flatted. 
Ipojable dit-to -» - . .• 

10fni:icl>edi ditto - -. . ^ ^ -f 
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Painters Priciu 

SiDglQ cornice three times in oil and 

flfttt^d . . • 

Double ditto - - , - 

Eqriched ditto - - 
. SiDglq qofnicc four timc;^ in oil and 
flatted - - - - . 
Double ditto - . • - 

Euriched ditto - - 
; Ditto fqfly enriched with blocks and 
rofes between • - 

(NRICHED FltlEZES, 

An enriched frieze, feven inches wide, 
fiv^ times in oil, and flatted, picked in 
and fiijiflied with two greens, (or any 
other rich colours)^ ornaments dead 
white, at per foot runnirtg - ' - 

Ditto fix inches tyide, five times in oil, and 
flated> and picked in with fi.ne grqena, 
ormainents white and pink colours . 

Dijtto^ 5^ inches wide, five times in oil, 
and flated, picked in and finUbqd 
with two French greys, ornaments 
fine orange and white 
' ^Frieze, onccin oil, and flated, and picked 
in with green, ai per foot /uperficial 

Anchitrayes in ftucco 2^ inches girth, 
five times in oil, atid flated, one 
Qieimber enriched, per foot running 

Cai'vejd aflragal girth, two inches, &tc, 

* times in oil, and flated 
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Pamiers Prica. 

^ Aftragal, hollow, and bead, oqe ;nem- 
ber enriched, five times in oil, and 
flated, two inches girth 

WRITING. 

Painted letters or figures, one half- 

penny per inch, as follows ; 
Capital letters, 4 inches high, each - 
Ditto 3I inches .... 
Ditto 3 inches ^ • - • 
Ditto 2| inches - \ 
Ditto 2 inches *- • 
Ditto If inch - . 
Ditto I inch. 
N<B. If gilt add id. per inch. 

GILDING. 

Gilding, perjootfuperjieial 
Ditto burnifhed - * . 
Enriched carved work 
Edge& on fhelves, per inch running 

Gilders ojten charge in the J allowing 

manner : * . 

3s. 6d.^fr hgok for oil gold, and labour 

to plain work. ' 

5s. diUo^ for burniflicdgold ditto, and 

firom five to eight (hillings ditto, 

carved work. 

DAY-WORK. 

Painter, per day * - - , 

Putt3^ per pound - - - . 
White lead - 

OWper quart - . . 



4s. to 

5^^ to 
6s. to 
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GLAZIERS PRICES. 



yxLAZIERS' work is meafured by 

Juperficialfeet 
Plate-glafs, cut from one foot to two 

feet, per foot fuperjicial 
Djtto, irom two teet to three feet 
DittOi from three feet to four feet 
Moulded, waved, or jealous glafs, 
;• - 2S. lod. to 

Ground glafs, commcm fizes - 

BEST NEWCASTLE CROWN-GLASS 

m HEW SASHES. 

Squares of three feet, per foot foper- 

jicial - - 

Ditto of- two feet and a half 
Ditto of two feet _ . . 

Ditto common fizes _ _ - 
Ditto in irr^ular iky-lights 

SECOND NEWCASTLE CROWN-GLASS 
IN NEW SASHES. 

, Squares of three feet, per foot Juper' 
■ Jicial - - - - . 

Ditto of two feet and a half 
Ditto of two feet - _ . 



Ditto 
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Glazien Frkeu 



S. 



^ -.k " 



Ditto c<*atnon CzeS • - ' - 
Ditto'ih irieguUtr iky4igbts » ' 

: NJEWCASTLE GRE^N GLASS. 

Senates b new {kthcs; per foot fuper' 

, jficial - r . - - *; 

t)*toj infold Tallies - - - 

' GLAZING IN LEAD I^^OftK. \ 

Beft Newcaftle in fquam nilie.indies 
by fev^n diiro, far foot fuper. 

SmAll fqbares , * ., *r •*! j" 
Sitiall fqttares and quarnls, let in lead 

Squares revet! iiKhcs b)' five - 
Ditto eight inches by fix - 
Ditto nieie inches by feven 7 * 

Small fquares in lead, flopping in 
9ach - - * 

Quarrils - - > * , / 

Ttkina down old windows, new lead- 

ing,?oldering, fcouringjbendmg;^ and 

putting in again, at per foot fvper^ 

Jicial - - - ** ■• 

Workmanfhip to ditto - - - 

Repairing ditto - - 1^ to 

Pimiittig in cafement, each 4d. to 

PiUtteyiiKg large fquares outfidc and io^ 

£de, fer dozen - - - , -* 
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GLAZI£ltS WILL ALLOW fOK. 

Old crown gUfs in lalhes, ferfoot fu- 

perficial - - - 6d. to. 9 

Newcaftle ditto - - 4d. to 6 

Green ditto . ^ . . 

Crown dais in lead . . - 

Gt«en ditto * - - - 
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BLACKSMITHS PRICES. 



Blacksmiths work is charged h 

the hundred weight] viz. (112/^.) 

iUl. h^mpiered work,, as iroft. r^ils* 
: diirnney-bars, bolts, upright win* 
dow-baxs, ftiutter-bars, crofs-bars, 
%ys, cramps, hold-Fafb,. dogs, gud- 
geons, hoops, pump-work, &c are 
d6ne ftom fifty to fifty-four (hillings 
per cwi^, or firotn 5^ fer lb. to - 

Cafements to windows, flays to cafe- 
mcnts, faddle-bars, pins, hooks, 
chains to doors, &c. yd. to 

Irori^wrought doors, with pannels, &c. 
a§; directed by A£t of Parliament*, 
for dividing large warehoufes and 
ftibles, and window-fhutters, &c* 
per lb. " - r 

Ornamental iron-work, as balufters to 
ftair-cafes, . gates, brackets, lamp- 
irons, &c. - 8d. per lb. to 

Caft-iron rails, fiifh-weights, &c, 14s. 

per cwt. to 
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Blackfmtths Prices. 

A TABLH;. Jbewinj: the j^rcight pf a« fto^ of baor-irpo, from 
half inch fquare to three inches and a half fqnarfc. 
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SmlthlB will aHow for oM bftf-jron, per cwfc — * 
Old ca%ie^ts, ditto — — — * 

Old buflwl iron, dittb — i— -*— 

Old caft iron, ditto —— — 
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SLATERS 
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SLATERS. PRICES. 



Slating is mea/ured hy the fquau. l£* 

In meafuring Slaters Work, there is com^ 
mofuy an allowance (as the cafe may 

^^) V I^^ ^^ ^^^^ inches for eaves, 
where they are l(iid double, and one 
foot for hips. 
Weftmoreland Hating on boards nailed 
With 4d, clout nails, perfqikare, 
;• ( • . 2I. t§s. to 

Pitto on heart of oak laths, and pointed, 
. on th(p infide with lime and hair> 
• 3I IS, to 

, Old Hating ripped and relaid - \ t 
, Ditto, ; Jttid made good with new Hates 
Tayiftock Hating on boards, &c. 
Ditto on oak laths, and pointed, Scc^ 
Old Hating ripped and relaid - 
Ditto, and njade good with new Hates 
Welch countefs Hating on boards, &c. 
Ditto on oak laths, and pointed 
Old Hating ripped and relaid ^ 
Ditto, and nvade good with new Hates 
Welch rags - - - - r 
Welch ladies 

Dennybole rag Hating on boards - 2 
Ditto on oak laths^ and pointed^ &c. j 3 



44 



^^ 






d. 



1:?!, 

4 

9 
ta 

t8 

8 
la 

»5 
U6 

15 



Ripping 
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Slaim Frictt. d. 

Ripplii^fl^ing, and carrying dowfttfi 

nibbilh perfquare - 2s. 6d. 

-SquaHng and holing flates, fer thou 

fond - - - - 6 

Welch ra^, and Weftmorelands, j&c 
ten - - - - - 

DAY-WORK. 

Slater,' per day - - - 6 

Labourer _ - - ■ - 

Lai^ fcafltling flates, cut, ptr kundreo 

■ ; ' - 10s. t 

TaViftfaclc flates, cut - 
Double Welch flates, cut 
Four-periny clout nails, painted, pe 

■ '■' kamifed - - - - 4 
jlipie and h^r, fer fiHd - - o 



PAVERS 
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PAVERS PRICES. 



i^-. • 



Paving is meafured by the yard \£' 

JqUare ; large Pur heck pavings (3c. hy 
the foot fuperjicial ; and Kirb-Jione by. 
the foot running. 

i^evif Purbeck paving m fquares, four 
incjhes ; bedded in the bejft ikreened 
gravel, and jointed with good mortar,. , 
fei yard - - - : - - 

DittQ five indies d^ - - 

Ditto fix mches deep - 

Ditto tlie.hard blue fort 

I)ltt0 taken up arid relaid, gravel, he. 

included ^ - -r - . - 

New pebble paving, not lefs than four- 

'teen inches deep, gcayi^ labour, &c, 

included - - - " * . ' 

N. B. ^he pebbles in each yard to weigh . 

^^ Jive cwt. 

PittoCii; inches deep 

N. B The pebbles to weigh Jix cwt. 

each yard. 
Ditto from 1 6 to 1 8 inches deep 
N. B. The pebbles to weigh from /even 

. to eight cwt. each yard. 
New Jerfey pebble paving, in pannels 
New rag paving, or bowlers - 
Pebble or rag paving, taken up and re- 
laid, gravel, &c. included - - 
Sqixxre'Guernfey or granite ftone paving, 
laid in the bed Screened gravel j the 
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Pavers Prices, 

done to Ue-mnrt? inches deep at leaft, 
^ the bottom of each ftone to contain 
four-fi|ths of the fuperficies of the 
top> fitorn three to. five inches in 
width, and fix ioches fojr the channels 

Ditto ei^t inches deep^ ditto -p . -' 

Purbeck, or Yorklliire, Ealing-cdge 

« paving, not le(s than two inches and 

a half thick, kid .in well-tempered 

mottar^ fer foot Juptrficial ^ lod. to 

Free-ftbne paving, two inches and a 
b^lf thick,^ cut into promifcuous 
lengths, and breadths, per yard 

{Jopr-^ftone curb, not lefs than twelve 
inches wide, and feven inches thick 
dn both edges, per foot run. is. 3d. to 

Purbeck channel ftoiie - 

Old Yorkfliire or Purbeck paving, 

fquared and relaid, p€r hundred feet 

fuperficial • - . las. to 

Laying kicb-ftone, per foot running - 

Coal -plates let into ftone, per bole 7 

Paver, j&er itfjr 
Labourser - 

Gravel, per had - - - - 
Pebbles, per ton - - 
Rag»-ftone$ - - • - , - 
N. B. For Portland and marble pavings 
, fee .Majbn's Prices ; and for brickr 
pMing^ fee Bricklc^efs Prices. 
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PLUMBERS 
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PLUMBERS PRICES- 



Plumbers wark is charged by the 
hu7i4red^ qr iizB. for Jheet Uad, 
which is'of two fortSy cajtjhtet lead, 
and. milled Jfieet lead. 

Solder is charged by the pound; and lead 
pipes by ike yard, or foot running. 

New call (heet lead, ylb* weight, and 
upwards, to the foot fuperficial, for 
roofe, gutters, terraces, &c. per cwt 

Laying ditto, folder, and labour in* 
eluded - . .; 

Milled lead for ridges, &c. under 71b, 
weight, per foot - - . 

Laying ditto, folder and labour in- 
cluded, &c. per cwt. - - . 

Leaden ciftern heads, to receive the 
water from gutters, caft circular, oval 
or fquare, with otnaments, &c. - 

Solder, holdfafts, labour, &c. to fixing 

up ^ . r 

Water cifterns, battened, ornamented 

complete- ... 
Saih weights are more than (lieet lead, 

per cwt. - - - - 
Allow for old lead in exchange - 
^ Ditto if not in exchange • - - 
The laying down lead on Jlats, gutters, 

(3c. is charged by the day. 
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P/kmitn Priea. d. 

It is caJhmary in weighingold had to ife- 

duS ^li. weight in every cwt.for dirt. 

Solder, />«- /*. - - - ^ 

1 SHALL CAST PIP£S. 

Two indi pipe, caft 281b. weight to 
' each yiLid, per Jbot . . - 
Inch and ^ ditto, nolb. ditto - - 8 

Inch a4d ^ ditto, caft: i6Ib. ditto 
lothditto, lalb. ditto - - - 8 

fDich ditto, lolb.ditto - - - 4 

*■ SOLDKKIKO THE JOINTS OF 
; . WATER PIPES. 

^ inch bore, perjoitit - - - 5 
Ipch dkto ----- 

Ibch and ^ ditto - - . 

Two inches ditto - - - - 

Two inches and 5 ditto - . - 

Tjiree inches rain water pipe, ditto 

THree inches and j ditto . . 5 
FiQUt inches ditto 

- Four inches and ^funnel pipe, ditto 

Fjvc inches ditto - .- - - 

Five inches and J ditto - - - 

Sue inches ditto - - *■ - 

Six inches and ^ ditto - - - 

Seven inches ditto _ - _ 
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.Flumbers Prieet. ]£ . 

RAm WATER PIPES. 

Thrfee inch rain water pipe, per foot 
Three inch and I ditto • - - 
Foijir inch ditto • - - * " 

P9MPS. 

Twc} ihch and f pump with handle i;nA 

rbd - - - 7 - ■• 

Three inches pump and ditto - 

Xhrqe and J inches ditto 

Four ipchcs ditto - - - - 

^ FUNNEL. 

Four inch funnel, per foot 
Four and i inches ditto - , * 
Fivq iqches ditto . - - - . - 

BRASS WORK. 

Two inch ftop or fire cock, pir Ih. 
One and | inch ftop cock, each 
One and \ inch ditto * - - 
One inch ditto - . - ^ 
' Five ftiilling ftop cock or bibb - 
Five (hilling butt - 
Four (hilling ftop bibb or ball - 
Four (hilling bail cock, ball bofs, and 
fixing - - - - - 
Four (hilling butt 
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BOSSES. 



Tax lOILDEs'S 1>SIC&W0C. 



K ''• 



One inch, each ... 

Five (hilling _ . . 

Four (hilling . . . 

Washers ahd WAst£R6. 

Two inch, tach - - - 

One and i inch - . - - 
One and |- inch 

One inch - . - . 

J inch - - . . . 



FERROLS. 
Two inch each - . . - 
One and J inch - - , . 
One and f inch - - ' - 
Oneinch - - 
J inch ... 

A bra§ ("<»cket, plug and ftr^ner 
■ A bucket guard - - - _ 
A new btickee - - - _ 
A bucket and box _ _ . 
Sh(?e and clack - - as. 6d. to 
Four inch bore Elm-pipe, hooped and 

jointed, per^oot running 
N. B. A»d/o in pfQportitn at 6d, per 
inch, 

DAT-WORK. 

Plum-ber and Labourer ^er day, each. 



A TABLE, 
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Shewing how many feet fuperiiciai a hundred 
weight of ijicet lead will cover, on a flat, roof, or 
gutter, &c. from 41b. tq i2lb, weight pef foot ; the 
value of each fuperficial foot, or fquare, according 
to the feveral weights,^ (viz.) at 4d|.per lb, or 
2.L zs. per.cwt. for all under ylb. per foot fuper- 
ficial : and 4d^ per lb. or il. los. 8d. per cwt. for 
ylb. per foot fuperficial, and all above, including 
labour, folder, &c. 



Weight, 
per foot, 
fuperfic* 



Milled 
lead per 

ciyt. 
jf • >. d, 

a 2 o 
or per lb. 



I 



A Cwt. 

will cover 

fuperfic. 

ft* ins, 

e8 o 

2}2 5 
18 8 



Expend!, 
per foot 
fuperfic. 

/• ■^. ^• 

016 

o 1 lOj 

02 3 





16 


2 Ai 


Cjtftlpad 


14 


2 lO' 


I t9 8 


12 5| 


032 


or per lb. 


11 3 


3 h 

3 ii| 
4 3l 


4di. 


10 2 


• 


9 4 



Ditto, 


per 


fquare fu- 


perficial. 


/. 


X, 


d. 


7 


10 





9 


6 


8 


11 


5 


P 


1^ 


7 


11 


H 


3 


4 


15 


^7 


4 


17 


12 


7 


^ 


'^ 





^1 


»<?l 



, r • 

N. B. By the above table mny quantity of tovering 
fr^ay be eafily e/litnated according to the thicknefs 
pftfielead' 



A TABLE, 



THE 3U1I-DER's PRICE-BOOK. I4I 



T A B L E, 

Shewing the value of a hundred weight of 
from |-of a penny per lb- to ^d. per lb. 

£. s. d. 



lead 



i per lb. 

f 

¥ — 

id. 

li O II 

li < o 14 

|l^ , I o 16 



o 
■• o 
o 
o 
o 






2*- 



2§ 

3d.- 
4i- 



43 



IS 



I 
2 

4 

7 
9 



4 
81 

o 

4 
8 

o 
4 



- o 18 8 

I o 

8 

5 
8 

10 

12 

»7 
19 8 

-220 

- 2 4 

• 2 6 



4 
8 



4 
8 

o 

4 



►per CwL 



1 



4 
8 



I 



COPPER 



I4e TJSIE BUILDISJl'S PRlCB^eOOKi 



COPPER COVERING. 

In large Quantities. 

per foot 
(uptu 

FoisrtecnoiiiKesto thefquare 

foot 
Sixteen ounces ditto 



per fqaare 
fapej. 

9 3 4 
10 o o 

Including every expence of labotir and materials, 
for work done ia London. 



5. a. 

1 to 

2 



1 



5. 

t 



d. 

6 



i 


8 


t 


10 


2 


o 


ft 


2 



Copperjheeis per pound 

COPPER ^ PIPES. 

Two inch ^ bore, per foot rwnning 
Three inch ditto r - - 
Three inch and ^ ditto' - 
Four inches ditto - • 



PATENT TINiNEP TOPPER COVEllING. 

In large qtumtities. 

per foot ptrfqoare 
^per. fuper. 

s\ d, f jj^, 5. d. 
z 6 1 12 lo o 

2 g| 13 15 ^ 

3 of 15 o o 




Sixteen ounces to the fquare 

foot 
Eighteen ounces ditto 
Twenty ounces ditto 

Including every eipence of labour and materials. 

Tinned Copper JIieHs per pound is, lod, of all 

weights. 



FINIS. 



THE 

Carpenter's and Joiner's Assistant, 

CONTAIKINO . 

PRACfriCAL RULES 

FOU 

Making all Kinds of Jomts, ani vanous Meiliods of faingetng thtm together} 
for hanging of Doors on straight or circular Phns : for fitting up Win-' 
dows and Shutters to anfwer various Purpofesy with Rules for hanging 
them) for the Construolion tf Floors, Partitimny Sottesi Oroins, Arches 
for Masonry ; for constructing Roeft ra the best Manner from a given 
Quantity of Timber | for placing of Bond Timbers ; with various Methods 
' for adjusting Raking Pediments^ enlarging and diminishin|^ of Mouldings, 
taking Dimensions for Joinery^ and far setting out Shop-Fronts ; with a 
new Scheme far constructing Stairs and Hand-ndlSy and (os Stairs haviny 
a conical Well-hols* ftc. ietm 

TO WHICH AKS ADDZDy 

EXAMPLES 

O P 

Various Aoofs executed^ with the ScantKngs^ from actual 

Measurements j with Rules for Mortices and 

7enMSf and far fi^cing^ hm 

Straps^ occ. 

AL90» 

EXTRACTS 

FROM 

M. BELIDOR, M. DU HAMEL, M. DE BUFFON, 4-r 

ON THE 

STRENGTH OF TIMBER, 

WITH 

Praftical Observations. 

ILLUSTRATED • 

JVith Seventy^nine Plates^ and Cephas ExplaHaiwu, 
BY PETER NICHOLSON. 



iiii'i I 



QUARTO^ 
Price 18s. bound. 



PubKsMd'by X Ta Yt or, Ni?/ 59; H^k Holbifrn, 

THE 

STUDENTS INSTRUCTOR, 

DRAWING A^T> WORKING 

THE 

Five Orders of ArchiteSlure; 

WITH , .. 

FINISHED EXAMPLES, 

' Off 

A LARGE SCALE OF THE ORDERS, 

THEIR 

FLANCEE RS, isTe. 
BY~PETER NICHOLSON. 



On Thirty-three Plates ^^ 

OCTAVO. 

Price 6s. bound. 

I ' I ' , I ,1 1 . I I',.. 




THE 

CARPENTER'S NEW GUIDE, 

BEING- 

A complete Book of Lines 

FOR . ' . ; . 

CARPENTRY and JOINERY, 

TREATING FULLY ON , 

Practical Geometry, Soffits, Lines for Roofs 

and Domes, 

With a great Variety of Desigtufor Roofs^ Trmsei Girders 

Floors'^ Domes i Bridges ^ &c. Stair Cafes and Hand- Rails 

of various Constructions ; with many other Things 

entirely neiv: 

the whole foundei> on true geometrical 

principles: 

The Theory and Practice well explained and fully exemplified 

Ott Seventy-eight Copper-^Plates : 

Including some Practical Observations and CalcuIaiiOBS on the 

Strength of Timber. 

3y PETER NICHOLSON. 



qUARTO,. 158. 

Ptloted by W. Stratford, Crown Cdurt, Temple Bar^ 
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